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REPORT 


Of Commissioners appointed by the 18th Legislative Assembly of 


the State of Oregon, pursuant to House Concurrent Resolution 
No. 14. 


To the Honorable, the Legislative Assembly of the State of 
Oregon: 

We, your Commissioners appointed to investigate the Willamette 
Valley and Cascade Mountain Wagon Road Company, Thé Dalles 
Military Wagon Road Company, and the Oregon Central Wagon 
Road Company, as to whether or not the said companies have com- 
as with the law in the matter of completing their respective roads, 

pire at this time, to report: 

irst. That I. D. Haines, one of said Commissioners, traveled be- 
tween the Blue Mountains and the eastern line of this State, over 
the eastern part of the State, a distance of 800 miles, through a 
sparsely sectled country, in examination of parts of roads, over which 
wid roads are located and marked upon the plats of the United 
States surveys, and took and caused to be taken 26 affidavits of per- 
tons residing about and near said rontes and along same for a long 
ieee of time, where snch roads should be constructed, which affi- 

vits are as follows: J. A. Morton, D. D. Munger, J. P. Ross, F. 
P. Ball, P. P. Ford, Mary O. Keefe, J. H. Fenwick, John Bird, John 
MeMahon, H. B. Bell, Martin Crisman, and A. F. Carter, and are 
hereto attached and herewith presented, marked for identification 
repectively as follows, to-wit: A-I. D. H., B-I. D. H. C-I. D. H. 
D-1. D. H., E-I. D. H., F-I. D. H., G-I. D. H., H-I. D. H-Z. 
D, H., J-l. D. H., K-I. D. H., Z-I. D. H., H-I. D. H., and 13 
thers marked Z. 

Second. That A. R. Lyle, one of said Commissioners, traveled 
“and about the western slope of the Blue Mountains, in Crook and 
lake counties, a.distance of 870 miles, in examination of parts of the 
Pates over which said roads are located and marked upon the plats 
ithe United States surveys, and took and caused to be taken 29 
avits of persons residing about and near said rontes and along 
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same for a long period of time, where such roads should be con. 
strneted, which affidavits are as follows: James Slater, I. N. Bost. 
wick, L. J. Hedgpeth, Elisha Barnes, B. F. Nichols, J. N. Duncan, J. 
H. Snoderly, David E. Thompson, A. Hodges, D. Wayne Claypool, 
Geo. W. Dodson. Daniel T. Counsil, A. Zell, Thos. J. Logan, A. W 
Power, Monroe Hodges, A. B. Webddell, Juin T. Circles, W. M, 
Vanderpool, Wm. Circles, Dani H. Hale, B. F. Allen, Josephu 
Wilson, R. M. Templeton, J. P. Carns, J. H. Claypool, J. P. Hun- 
saker, J. H. Miller, and Frank McBean, herewith presented and 
marked A. R. L. : 

Third—That G. W. McHaley, one of said Commissioners, traveled 
over parts of the country in and about Canyon City in Grant county, 
a distance of fifty miles, in examination of parts of the rontes over 
which said roads are located and marked upon the plats of the United 
States surveys, and took and cansed to be taken nine affidavits of 
aie residing about and near said routes, and along same, fors 
ong period of time, where such roads should be constructed, which 
affidavits are as follows: William R. Gradon, John S. Wilson, L. M 
Bower, E. E. Abbott, T. J. Howard, R. F. Claypool, T. A. McKinnon, 
J. N. Fengua and Thomas House, herewith presented marked G. 
W. McH. 

Fourth—From such examination and affidavits your Commis 
sioners find as facts: 

1. That the Willamette Valley and Cascade Mountain ‘Wagon 
Road Company have neither built, graded, bridged, cleared or con 
structed any road along the route over which the road, designated in 
the Acts of Congress in relation thereto as the Willamette Valley 
and Cascade Mountain Wagon Road, is located and marked on the 
plats of the United States surveys, from the Blue Mountains to the 
eastern boundaries of this State; nor in the many years since the 
Acts of Congress aforesaid were passed, has any road been constructed 
or built by said company along said route or any route between the 
points above named, in accordance with the intent and meaning ol 
the Acts of Congress aforesaid. That the only roads in the county 
along said route are those built by settlers and emigrants, some of 
hich are located on the route, or parts thereof, along which sail 
company should have constructed said road referred to, and claimel 
by said company, but which were not in any part built or construe 
by said company, nor by said company repaired or kept in condition 
to travel upon, or, so far as your Commissioners can find from pet 
sonal examination, and from the testimony of persons who havem 
sided fora long period of time along said route, and in the county 
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round abont, have such company done any work upon the said old 
Emigrant roads and Citizen’s roads, or any of them. 


Fifth—That what your Commissioners find true of the Willamette 


also of the Oregon Central Military Wagon Road Company. The 
said company have built or constructed no road whatever along their 
route, neither bridged, cleared nor repaired any already built, and the 
only roads in the country along said route have been constructed by 
emigrants and settlers, and are not the road contemplated by said 
Acts of Congress. 

Sixth—Y onr Commissioners find the same true of the Dalles Mil- 
itary Wagon Road Company. They have built no road nor repaired 
any built by settlers, from Canyon City east, and over some parts of 
aid route, from Canyon City to the Dalles, travel passes over toll 
bridges and toll roads, and have ever since the company pretended to 
have bnilt a road over said route. 

Wherefore, your Commissioners recommend that your honorable 
body pass the following resolution: 


Resolved by the Senate, the House concurring: 


That the Governor, Secretary of State, of this State, and Board of 
{and Commissioners be and they are hereby instructed to retain all 
lists of land which may be granted by Congress in trust for the Wil- 
lamette Valley and Cascade Mountain Wagon Road Company, the 
Oregon Central Military Wagun Road Company or The Dalles Miji- 
try Wagon Road Company, and not to issue any deeds to either of 
aid companies or their assigns, and further to memorialize Congress 
t the effect that the grants of Jands heretofore granted by certain 
Acts of Congress to said companies or-to the State of Oregon in trust 
or said companies on condition said companies construct said roads, 
be so far as the same is not heretofore patented or listed, by Act of 
Congress, abolished, vacated and annulled and considered lapsed, and 
to all grauts, rights and privileges of selecting lien lands within 
ix-mile limits or other Jimits on each side of such granted land, be 

lished, vacated:and annulled and considered lapsed by Act of Con- 
8; aud in case patents have already.been issued by the United 
tes for all or any part of said lands to said companies instead of tu 
State of Oregon m trust for them, that Congress authorize suits 
be instituted in the courts of the United States to vacate said 
nts and annul said lista or patents so issued, for that through the 
d of said companies in not building said roads there is no consid- 
tion*for said grants, and the lists and patents, if any there are, 
ve been obtained under representations which were not true. 
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Your Commissioners further report for your consideration the fact 
set forth in relation to the Willamette Valley and Caseade Mountain 
Military Wagon Road Company in the special report presented 
herewith. 

Your Commissioners further report that the landa within what is 
known as the six-mile limits sloug the routes of said roads are held 
from settlers by said companies, claiming through the privileges aud 
rights of selecting lien lands within [tho] same, to the great incon- 
venience of the people, and in fraud of the Government; and we 
recommend that ineasnres be taken and adopted whereby, upon the 
memorial of your honorable body to Congress and otherwise, such 
lands may fe] placed upon the market to the end that the sottler 
may have the same rather than these companies. 

our Commissioners further find that Commissioner I. D. Haines 
is eutitled, under said resolution, to the sum of eighty dollars for 
mileage traveled in said investigation of said roads, and to twenty-six 
dollars for twenty-six affidavits taken in relation thereto. 

That Commissioner A. R. Lyle is entitled under said resolution to 
the sum of thirty-seven dollars for mileage traveled in said investi- 

tion of said roads, and to twenty-nine doliars for.twenty-nine afi- 

avits taken in relation thereto. ss 

That Commissioner G. W. Mellaley is entitled to the sum of five 
dollars for mileage traveled in such investigation, and to nine dollan 
for nine affidavits taken in relation thereto. 

And your Commissivners ask ‘that the Secretary of State [issue] war- 
rants for the sum of two hundred and two dollars, upon certificate 
of the Commissioners therefor, fur the payment of such mileage and 
affidavits in the amonnts above set forth to said persons, and Thornton | 
Williams for clerk hire, ten dollars, and George Burns to fifteen- dol- 
lars for services as clerk. All of which is respectfully submitted, 
this 19th day of November, 1885, 

I. D. HAINES, 


G. W. McHALEY, 
À. R. LYLE, 


_ SPECIAL REPORT. 


The “Willamette Valley and Cascade’ Mountain Military Wagon 
| Road Company” was incorporated under the general laws of the 
State of Oregon, on the 10th day of March, 1864, by making and 
subscribing written articles of incorporation of which the following 
iba copy, to-wit: 

«Articles of incorporation of the Willamette Valley and Cascade 
Mountain Wagon Road Company: Luther Elkins, D. W. Ballard, 
John Settle, Isaac Coryell, Morgan Kees, Jacob Kees, James A. 
Richardson and John Powell, their assigns and successors do hereby 
seociate together and incorporate themselves uuder and by virtue of 


Oregon, entitled an Act providing for private incorporation, ete., a 
proved October 14, 188% Burk po : P- 

Arricte 1. The name of this incorporation and by which it 
thall be known, is the Willamette Valley and Cascade Mountain Road 
Company. 

Armicte 2. The object of this incorporation and the business in 
vhich it proposes to engage, is to make and keep in repair a wagon 
rad, with the necessary bridges, ferries and -ferry boats, toll gates 
de, from the Willamette river, and across the Cascade mountains on 
to the eastern bank of the Deseluttes river; commencing at a point 
in the east bank of the Willamette river, in Linn county, opposite 
or near the city of Corvallis, thence on the, most practicable route up 
the South Fork of the Santiam river, crossing and re-crossing sai 


hence across the Cascade mountains to the valley of the Deschuttes 

hver, thence to the Deschuttes river, terminating at such point east 

said Deschnttes river as the iucorporators may determine by gen- 
survey. 

Axrichy 3. The principal office and place of business to be 

ted at Lebanon, Linn county, Oregon. 


the provisions of an Act of the Legislative Assembly of the State of - 
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Artiors 4, The capital stock of this incorporation to be thirty 
thousand dollars. 

Artiote 5. The amount of each share of capital stock to be one 
hundred ($100) dollars. 

In witness whereof, we have set our hand and seal this 10th day of 
March, A. D. 1864: Luther Elkins, D. W. Ballard, John Settle, 
ne Coryell, John Powell, Morgan Kees, Jas. A. Richardson, Jacob 

ees. 

These were filed in thé office of the Secretary of State, at Salem, on 
the 12th day of March, A. D. 1864. 

Under these articles, the company continued without any change 
until September 8, 1866, but in July, 1866, the company asked Con. 
gress to aid them in the construction of the road by a grant of land, 
and obtained the passage of the following Act of Congress, which 
was signed by the President on the....day of July, 1866, to-wit: 

“An Act granting lands to the State of Oregoa to aid in the con 
struction of a military road from Albany, Oregon, to the eastem 
boundary of said State. 


Be it enacted bg the Senate and House of Representatives of th 
United States of America in. Congress assembled: 


That there be and hereby is granted to the State of Oregon to aid 
in the construction of a military wagon road from Albany, Oregon, 
by way of Canyon City and the most feasible pass in Caseade range 
of mountains to the eastern boundary of the State, alternate sections 
of public lands designated by odd numbers, three sections per mile, 
to be selected within six miles of said road; Provided, That the 
lands hereby granted shall be exclusively applied in the construction 
of said road, and shall be disposed of only as the work progresses, 
and the same shall be applied to no other purpose whatever; And 
provided, further, That any and all lands heretofore reserved to the 
United States by Act of Congress or other competent authority, b 
and the same are reserved from the operation of this Act, eacept # 
far as it may he necessary to locate the route of said road a 
the same, in which case the right of way is granted, subject to the 
approval of the President of the United States. 

Suc. 2. And be it further enacted, That the said Jande hereby 
granted to said State shall be disposed of by the Legislature thered 
for the purposes aforesaid, and for no other ; and the said road shall 
be and remain a public highway for the use of the government of tht 
United States, free from tolls or other chargea upon the traneports 
tion of any property, troops or mails of the United States. 
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Suc. 8. And be t further enacted, That said road shall be eon- 
structed with such width, gradation and bridges as to permit of its 
regular use as a wagou road, and in such special manner as the State 
of Oregon may prescribe. 

Sro. 4. aad. be it further enacted, That the lands hereby granted 
to said State shall be disposed of only in the following manner, that 
is to say: That when ten miles of said road shall be completed, a 
quantity of land not exceeding thirty sections for said road may be 
sold coterminous to said completed portion of said road ; and when 
the Governor of said State shall certify to the Secretary of the In- 
terior that any ten continuous miles of said road are completed, then 
another quantity of land hereby granted, not to exceed thirty sections, 
may be sold coterminons to said cumpleted portion of said road, and 
so from time to time until said road is completed ; aud if said road 
is not completed within five years, mb further sales shall be made, 
aud the land remaining unsold shall revert to the United States.” 
Approved 1866. Page 89, U. S. Session Laws, 39th Congress. 

This Act was passed while the company was doing business under 
the original articles, which limited the business of the company to 
simply “to make and keep in repair a wagon road, with the neces- 
sary bridges, ferries and ferry boats, tol] gates, ete., from Corvallis 
toa point on the Deschuttes river.” It had no authority or power 
under its articles to hold or own lands, and it was not intended by 
Congress, as appears clearly from the wording of the grant, that the 
land should ever go to the company, but that so much as was needed 
to raise money to construct the road should be disposed of by the 
State of Oregon in quantities of only thirty sections at a time, and 
that as the work progressed and as each ten continuous miles of road 
vere built, and then only after the Governor of this State had certi- 
fied to the Secretary of the Interior that such section of ten continu- 
ous miles had been completed with such “width, gradnation and 
bridges as to permit of its regular use as a wagon road. and in such 
special manner as the State of Oregon may prescribe.” The Legis- 
lature of this State, October 24, 1862, page 531 of-the Code, enacted 
that “any road other than a railway constrncted by a corporation, 
dall be cleared of standing timber for thirty feet in width of said 
road, und shall have a track in the centre not less than sixteen feet 
wide, finished and kept in good traveling condition, except when the 
cutting on said road is six feet or more steep on either side, in 
Which case such track need not be more than ten feet wide, with 
turnouts of sixteen feet in width for every quarter of a mile of such 
narrow track.” 
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On the 24th day of October, 1866, the Legislature of this State 
poa an Act, which, after recitng the act of Congress in full, reads as 

ollows: 

Seorion. 1. Be it enacted by the Legislatwe Assembly of the 
State of Oregon, That there is hereby granted to the Willamette 
Valley and Cascade Mountain Wagon Road Company, all lands, right 
of way, rights, privileges and immunities heretofore granted or 
pledged to this State by the Act of Congress, in this Act heretofore 
recited, for the purpose of aiding said company in constructing the 
road mentioned, and described in said act of Congress, upon the con- 
ditions and limitations therein prescribed. 

Sec. 2. There is also hereby granted and pledged to said com- 
pany all moneys, lands, rights, privileges and immunities which may 
be hereafter granted ta this State to aid in the coustruction of such 
road, for the purpose and upon the conditions and limitations men- 
tioned in said Act of Congress, or which may be mentioned in any 
further grants of money or Jands to aid in constructing such road. 

Sec. 3. Inasmuch as there is no Jaw upon this subject at the 
present time, this Act shall be in force from and after its passage, 


Approved October 24, 1866,—Session Laws of 1866, page 59-60. 
Just prior to the passage of this Act, to-wit: On the 8th day of 


. September, 1866, the company made and filed supplemental articles of 


incorporation which changed the line of their road so as to begin at 
Albauy, in Linn county, ranning up the Santiam river over the Cas. 
eade mountains by the Lake pass to the Deschuttes valley, past Black 
Butte, Camp Polk, to Crooked river, across the Blue mountains by 
way of Canyuv City, east to the eastern boundary of the State. 


- So that all of the immense grant of land donated to the State by 


Congress to aid in the constrnetion of this road, was by this act of 
the Legislature in total disregard of the plain and express provisions 
of the Act of Congress, given to the company, and that within less 
than two months tiom the time the company had selected the route 
of their proposed road, and from aught we have been able to find, 
before any road whatever had been built, and certainly before a single 
section of ten continuons miles of road had been examined and cer- 
tified as completed, by the Governor of this State. > 

On the 25th day of June, 1867, the Directors, by vote of the com- 
pany, accepted the gift of the Legislature, and filed their acceptance 
in the office of the Secretary of State. 

After the location of the road as above set forth, and the gift of 
the lands adjacent thereto, the company appears to have been dis 
satisfied with their line. and in July, 1870, Congress passed the fol- 


11 r 
l 
i 
lowing Act, to-wit: An Act to amend an Act entitled “An Act 
granting lands to the State of Oregon to aid in the construction of a 
Military Wagon Road from Albany, Oregon, to the eastern boundary 
of said State. 


Be it enacted by the Senate and House of Representatives of the 
United States of America in Congress asseinbled: 


That an Act entitled “An Act granting lands to the State of Ore- 
on to aid in the construction of a military road from Albany, Ore- 
gon, to the eastern boundary of said State,” be amended so as to 
strike ont the words “by way of Canyon City” in the first section of 
said Act, and insert instead thereof the words “by way of Cam 
Harney.” Approved July 15, 1870. Session Laws, 1869-70, Fo1ty- 
first Congress, 2nd Session, page 363. 

This Act was passed, as will appear from the dates given, after the 
land granted the State had been given the company along the line 
“by way of Canyon City,” and since that time ne action whatever has 
ever been taken by the Legislature, and we submit that at least the 
lands lying along the line embraced within this change were not con- 
veyed to this company by the Act of Legislature, and that the title 
thereto yet remains in. the State, or has passed to the general govern, 
ment, under the provisions of Section 4 of the Act of Congress. 

On the 3rd day of June, 1871, the company, by an unauimous vote 
of all the members of the company, made and filed additional supple- 
mental articles of incorporation, changing the “business, enterprise, 
pursuit or occupation in which the company proposed to engage, in 
addition to that expressed in the omginal and supplemental articles 
of incorporation heretofore made and filed, to be to purchase, take, 
accept, own and hold any grant of land, of personal property, or thing 
of value from the United States, or from the State of Oregon, or from 
any person or corporation, and to purchase, own and hold real and 
sian property of the kind and to the extent said corporation may 

eem necessary or advantageous, and to bargain, sell, transfer and 
convey any and all real and personal property which. said corpura- 
tion now or at any time own, and to do aud perform any and all acts 
necessary, holding, selling and conveying any real and personal prop- 
erty of whataver description, and to construct, own and keep a toll 
road, toll bridges and ferries, and to recover and collect toll on any 
road or part of a road, bridge and ferry by this corporation owned 
and kept, aud to make, alter or change the line or route of said road, 
bridge, ferries and toll gate, and to do and perform all and every- 
thing not in violation of law that said Board of Directors and their 
successors may deem proper and to the interest of said corporators.” 
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“And it is further ordained by the Board of Directors of said com- 
pany that so much of the route and line of said road expressed be so 
changed by striking ont ‘Canyon City’ and inserting in lieu thereof 


. ‘Camp Harney?” 


On the 19th day of August, 1871, formal articles of incorporation, 
specifying the business as above set forth, and the change in the line 
of road, were filed with the Secretary of State, 

Thus it was over four years after the passage of the Act of Con- 
gress and after the gift by the Legislature, before the company had 
the power or authority to take or hold real or personal property, and 
when they did so acquire anch a right it was over au entirely different 
route to that specified in the Act of the Legislature, or in other 
words, the Legislature gave them lands over one route and the com- 

any proposed to build the road over anvther; and they now hold the 
ands along a route or line not named in the Act of the Legislature, 
and in recognition of this celain the Departments have withdrawn all 
odd sections within six miles of this last line from settlement and 
the operation of the government land laws. 

We, your committee, have made as thorough examination and in- 
vestigation of the amount of work done by this campany, as our 
limited time permitted, and to this end we have persénally [examined] 
the line of road and taken the testimony of such settlers who were 

erscnally acquainted with the work, and whose testimony we be- 
ieved entitled to full credit, and we find that after the company 
changed the line of their road so as to commence at “Albany, in Linn 
county,” they laid their road from there to the foot of “Wiley hill,” 
in Sweet Home valley, z distance of about thirty miles, over a Jong 
and well established county road, a road that was opened and kept 


‘ap, and in repair, by Linn county, and on which this com- 


pany has never done any work or been to any expense what- 
ever; from Wiley hill east through the Cascade mountains to 
Cash ereek, a distance of about sixty miles, the company have done 
some work and been to considerable expense; they bnilt a narrow 
seo wagon road over which a light two horse wagon could be 

riven, the grade being from four and one-half to six feet in width, 
one-half of which was made from the louse dirt and logs; the stand- 
ing timber was cut out of the grade, but no more; large trees were 
left standing so near the grade that in many places it was exceedingly 
diffienlt to Te a wagon between them. No turnouts were built, 
and, wagons meeting, one had to be unloaded and lifted by hand off 
the grade to allow the other to pass. This section crosses the Sav- 
tiam river a number of times; o crossings were dangerous, fall 
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of large boulders, often times impassable by reason of high water, 
but none were ever bridged. From Cash creek east to Washo Ferry, 

on the eastern boundary of the State, and the terminus of the road, 

a distance of three hundred and fifty-eight miles, the company, be- 

yond surveying the line of the road, never done or made any pretense 

of doing any work or bnilding a road. Their surveys followed the 

Indian trails through the creek bottoms and valleys and over moun- 

tains and table lands, from one section tò unother, trails that were 

passable for Indian ponies, but over which no wagon or vehicle of 
any kind could pass, and over which none has ever passed from the 
day of the survey to this. These trails were not graded anywhere 
except in one place near North Crooked river, and another on Buck 
creck, and this work was of so slight a nature that no trace now 
exists. The brush was not cut from the sides of the trails, the banks 
of the many streams crossed were not ent down or made passable, 
| and often even a horseback traveler would have to hunt up and down 
the streams for a crossing, and many of these streams were at all 
times utterly impassable for all kinds of vehicles. When-the county, 
through which this section of road passes was settled up, the settlers, 
for their own conveniences and from necessity, were compelled to 
build roads from one settlement to another, and these roads are the 
only roads now in that section, and the only roads ever used by the 
travel; these roads so built, and on which this company never expends 
one dollar, often follow the line of the company’s survey for a dis- 
tance, in other places they are miles away from it. 

We respectfully call attention to the affidavits we have taken in 
reference fo this road, which are attached to and made part of this 
report. 

Thie road was examined and received by the Governor through 
agents appointed by him for that purpose, and we report that after a 
diligent search through the records of the Governor’s and Secretar 
of State’s offices we have been able to find only the reports of two of 
these agents on file—A. McAlexander. who examined a section of 


miles east of Albany, and whose report is dated December 10, 1870 ; 
md the report of N. B. Humphrey, who examined a section of eighty 
miles of road, commencing three hundred and sixty miles east of 
Albany and ended at Washoe Ferry, the eastern terminus of the 
road. What has become of the other reports we are unable to say ; 
but from an examination of the reports on file, we are forced’ to 


tay the Governor received the road as completed upon very slight 
evidence. 


eventy-eight miles of road, commencing two hundred and ninety: 
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After the passage of the Act of Congress donating the land to the 
State of Oregon to aid in the construction of this road, all the odd 
sections within six miles of the original line of road, and after the 
change in the line all'the odd sections within six miles of that line, 
making all the odd sections within a strip twelve miles wide from 
Albany to the eastern, boundary of the State, was withdrawn from 
the operation of the nblic land Jaws, and was not open to settlement 
under any of the United States land acts, and all this Jand has been 
so withheld ever since. By reference to the company’s grant from 
Congress you will see that the company in no event would be entitled 
to more than one-half of these odd sections, to “ three sections per 
mile,” yet for nineteen years six sections per mile have been withheld 
frum settlement, and not only withbeld, but we found upon inquiry 
among the settlers along the line of this road, that the company 
claim all the odd sections, and are now actually demanding and col- 
lecting rent on all these sections, an act wholly without mght and in 
no way short of robbery. And the qnickest remedy for this wrong 
we would suggest that Congress be asked to at least throw these odd 
sections open to settlement. a 

In conclusion we say that in the opinion of your committee the 
Act of the Legislature of this State of October 25th, 1866, was in 
flagrant violation of the express requirements of this provision of the 
Act of Congress, and was null and void, and the company received 
no rights thereby. 

That at the time of the passage of the said Act, and for over four 
years thereafter, the company bad no legal power or authority to re 
ceive the grant, and the same was therefore null and void, and con- 
- veyed no title. . 

That the grant of the Legislature, being along a line of road by 
way of “Canyon City,” conveyed no lands along a line of road “by 
way of Camp Harney,” and that the company now, nor ever, has no 
title whatever in any lands along this new line. 

That no road was ever built, and the pretense of the company to 
build a road was of the most fraudulent kind; that from its incep 
tion to the present time, this company has been a frand, and that its’ 
longer possession of these lands should be ended, and to that end we 
respectfully ask that the accompanying memorial to Congress be 
passed, and that the State take such steps as may be just and right to 
restore these Jands to the public domain and public settlement. 
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STATE OF OREGON, 
County of Crook, ss. 


I, James Slater, being first duly sworn, do depose and say: J am 
sixty years, and by occupation, stock raiser; that I first became ac- 

nainted with the Willamette Valley and Cascade Mountain Road 

ompany’s road in 1868, and have been well acquainted with that 
part that passes through the Ochoco Valley ever since; that I have 
crossed the Cascade Mountains over said route quite a number of 
times; that from Albany, in Linn county, to Gilland’s, at the upper 
end of Sweet Home Valley, a distance ot about thirty miles, the Com- 
Bey laid their road over a county road that- was then and ever since 

as been worked by the tax payers of the vignity, and that the eom- 
pany never done a dollar’s worth of work on that section except sur- 
vey the same; that-from Gilland’s east through the Cascade Moun- 
tains to Cash Creek, the company spent some money in building a 
narrow grade, which was barely passable for lightly loaded wagons in 
charge of a careful driver, but the grade was narrow and dangerous, 
with but very few places where wagons could pass; the road crossed 
the Santiam river nine or eleven times, I am not certain which, 
which crossings were dangerous and frequently impassable, none of 
which were ever bridged. East of Cash Creek I do not believe the 
Epa work exceeded more than $200 dollars, in fact, they ex- 
pended but little beyond the expense of the survey. The road fol- 
lowed the old Indian trails that ran from one valley to another, and 
where these left one valley to go to another they passed over steep 
hills and bluffs, and as the company never graded any of these, they 
were almost impassable for anything except an Indian pony. 

East of Prineville, the only trace of a road I ever was able to find 
except these Indian treils and an occasional stake, was about thirty 
yards of grading on the head of Buck Creek; this was a small trench 
about thirty yards long, large enough to catch the upper wheel of a 
Wagon. 

"This country has been settled, and the settlers, to Enable them to 
s from one section or settlement to another, were compelled to 
uid roads, and these roads frequently ran near the line of this com- 
pany’s road, but the settlers were never able at any time to use this 
company’s road, for the reason the same was and ever since has been 
mpassable for all kinds of vehicles. 


JAMES SLATER. 
Subscribed and sworn to before me this 27th day of October, 1885. 
GEO. W. BARNES, 
Notary Public. 
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STATE OF OREGON, 
County of Crook, ss. 


I, L N. Bostwick being first duly sworn do depose and say: 

I am fifty-one years of age; that I have resided in the immediate 
vicinity of the line of the Willamette Valley and Cascade Mountain 
Road Company’s road gince the fall of 1868; that I am personally 
aud: well acquainted with said road and every part, and the work done 
by said Company from Albany, Lins county, te Beaver Creek in this 
county, a distance of one hundred and eighty miles; that during my 
residence in this country I have been engaged in stock raising and 
that my busiuess has called me over said line of road frequently at 
all seasons of the yearĝttaring all the time since 1868; That from 
Albany to Gilland’s at the upper end of Sweet Home valley in Linn 
county a distance of abont thirty miles, the Company laid their road 
over a county road, doing no work whatever beyond surveying the 
same, and that that part of the said road has been kept np by county 
work ever since, the settlers along said section working ont their road 
tax thereon. That from Gilland’s to Cash Creek on the east side of 
the Cascade Mountains, a distance df sixty miles, thé Company have 
done considerable work and have eXpended considerable money and 
have built a narrow grade over which wagons not too heavily loaded 
can pass, with careful driving, the grade being from four and one-half 
feet to six feet wide, measuring from the bank to the other side of 
the excavated soil, the road winding throngh the timber which stands 
up to the very edge ot the grade; the road crosses the Santiam rivet 
eleven times, none of which crossings were ever bridged though the 


, same were frequently dangerous from high water and at all time | 


filled with large boulders and stones. From Cash Oreek east | 
Beaver Creek, a distance ot one hnndred and twenty miles the Com ` 
pany done but little if any work, not to exceed in ontlay $200, and this 
was between Cash Creek and Prineville; from Prineville east the Com- 
pany hardly made a trace of a road, in fact about the only expense the 

ompany were to east of the Cascade Mountains was the survey of 
the road; they followed old Indian trails up the valleys and over th 
mountains and table lands, and these trails and the surveyors s 
were the only evidence of a road I was ever able to find except a small 
grade near North Crooked river which was a small trench spade 
along the upper side of a hill about a spade blade deep, and five o 
six inches wide, and two hundred yards long. `The line of said rom 
as marked by the stakes could not be traveled by even horseback 
riders as the same frequently crossed steep bluffs and water coures 
the banks of which were so steep and abrupt as to be impassable. 
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I further depose and say that all odd sections within six miles of 
` the line of survey of this road, is now and has been ever since I haye 

been in this country withheld from pnblic settlement, and claimed 
this Company; that the Company have at all times claimed the right 
to collect rent from the settlers on all of these odd sections; that I 
have heard that the Company is only entitled to three sections to the 
each mile of road, but I know they claim six and are collecting rent 

from thesame, ` 

L N. BOSTWICK. 

Subseribed and sworn to before me, this 27th day of 
October, 1885. 
EZEN GEO. W. BARNES, 
l Notary Public. 


STATE OF OREGON, 
County of Crook, ss. 


I, L. J. Hedgpeth, being first duly sworn, do depose and say : I 
am sixty-one years of age; I have been well acquainted with the 
hereinafter described section of the survey of the W. V. & C. M: 
Road Company’s road for twelve years ; that I have frequently been 
over and along the surtey of said road from Albany, in Linn county, 
Oregon, and as far east as Silver creek, in Grant county ; that during 
said twelve years I have resided in what is now known as Crook 
county, and am well acquainted with the line of survey of said road, 

m frequent personal inspection, from Prineville east to the said 
Silver creek, and that from sid knowledge and inspection I know 
that there has never been, at any time during, said twelve years, a 
wagon road of any description over said survey between said last 
named points, and further I know that one could not have rode horse- 
back over all parts of said survey, and that it would haye been utterly 
impossible to have taken a wagon over all of said line ; that the only 
work I have ever been able to find on said line at the time I first be- 
tame acquainted with said line, was`a small grade about a foot deep 
on the upper side for about two hundred yards in length along a hill- 
tide, near North Crooked river, and also a similar grade about thirty 
teps in length at the head of Buck creek ; that said line of survey 
tosses Ochoco creek six times, Horse Heaven creek five times, fol- 
bws down the bed of Lost creek for about three hundred yards, 
tosses Sheep Rock creek once. North Crooked river once, Beaver 
eek once, Twelve-Mile creek once, Buck creek once, and Silver 
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Creek once; that thése streams are frequently impassable by 
reason of high waters, and some are at alltimes almost impassable, 
being swampy and mirey, and that none of them were ever 
bridged, or even their banks dug down so that a wagon could 
eross ; but that travelers either on horseback or otherwise would 
haye to follow up or down the creeks until a ford was found 
to effect a crossing; that in laying ont the said road the company 
followed old Indian trails fram one point to another, and that 
these trails were the only evidences of a road T have ever been able to 
find, except the grading spoken of above; that the distance from 
Prineville to Silver creck is about one hundred miles ; that between 
the said points the line of said road crosses several mountains and 
high table lands, and that the value of all work done by the company 
on said line does not exceed twenty-five dollars. 

- T further depose and say that all odd sections of lands within six 
miles of said line are withheld from public settlement and claimed by 
the company, and have been so withheld ever since I have been in 
this section of country, and that the company claims the right to 


Jease all of said lands, 
L. J, HEDGPETH. 
Subscribed and sworn to before me, this 27th day of 
October, 1885. ; 
(x. 8] GEO. W. BARNES, 
Notary Public, 


t 


County of Crook gs. 


I, Elisha Barnes, being first duly sworn, depose and say: 

I am fifty-nine years of age; that I am by oceupation a stock raiser; 
that 1 have resided in the immediate vicinity of the line of the Will 
amette Valley-and Cascade Mountain Road Company’s road since the 
fall of 186%, That I am personally and well acquainted with said 
road and every part thereof, and the work done by said Company from 
Albany, in Linn county, Oregon, to Beaver creek, in Crook county, Or 
egon, a distance of about one hundred and eiglit miles 5 that during 
all the time of my residence in this conntry [ have been engaged in 
stock raising, and that my business has called me over said line of 
road frequently at all seasons of the year ; that from the east end of 
Sweet Home valley to Cash Creek on the east side of the Cascade 
Mountains, a distance of about sixty miles, they constructed a wagon 
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road that was barely passable for light vehicles to pass over in the 
summer and fall when the waters were low, the grades being so 
narrow, With turns so short, that it was and is impossible to travel over 
them with any degree of safety with heavy teams or with more than 
four horses to a wagon and they could not haul more over this road 
than two horses could draw over a good road; that ever since 
they first opened said road they had and now have a toll gate on what 
was a county road laid out and made by Linn county and have charged 
and still continue to charge a heavy and unreasonable toll for the 
privilege of traveling over a road that they neglect and refuse to work 
npon and keep in a condition for travel ; that this part, the only part 
of the entire road that they ever attempted to make, was never con- 
strneted in such a manner as to earn the lands that was granted by 
the Government to aid in its construction, nor bas there ever been at 
the time they pretended to constrnet this portion of the said road or 
since or at any other time been any lands sold to aid in the construc- 
tion of said road as was expressed in the Act of Congress granting 
said lands; that the time given the road company to complete their 
road has long since expired and they have wholly failed to make or 

complete any portion of their read as was contemplated by the grant- 
ing Act; that the line of said road crossed several different water 

courses that frequently get too deep to ford that was never bridged 

or had a ferry put upon them by the Company or any person in their 

employ. The Deschutes river,a large and dangerous stream, was left 

by them for years without a bridge or ferry until a different party 

obtained a license from Wasco county and put a ferry thereon; after- 

wards there was a bridge built by a different company. 

From the Deschutes river east to the Mountain House, on The 
Dalles and Canyon City road, was surveyed in the fall of 1867, and 
mile posts put up along an old Indian trail that ran up the Crooked 
river and thence up Ochoco creek through Summit prairie to the 
Mountain House, a distance of some sixty orserenty miles ; and this 
was, with a very little exception, all that was ever done by the road 
company on this portion of their line of road, All the roads that 
were made in this country were made by the settlers who came in 
here and Jaid out roads to suit themselves, not paying any attention 
to the survey of the road company, and fencing it up wherever they 
pleased : in tact, all along through Crooked river and Ochoco valleys 
the survey has been almost entirely fenced up, so much so that at 
present there is not a trace of it to be found. I läve never heard of 
the road company, or any of their agents, making objection to having 
their line of road fenced up. While it is trne the company was 
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granted bnt three sections per mile, there has been for many years 
and now is all of the odd sections on either side of their line of road 
for a distance of six miles has been withdrawn from market, and no 
one allowed to file on the same, and the company is holding and rent- 
ing all odd sections embraced in a strip of coantry twelve miles wide, 


or six sections per mile, ° 
4 ELISHA BARNES. 


Subscribed and aworn to before me, this the 3d day of 
November, 1885. ; 
[te 8] B. F. NICHOLS, 
Notary Publie. 


STATE OF OREGON, 
County of Crook, ss, 


I, Henry Grimes, being first duly sworn, depose and say: Iam 
forty-three years of age, and by occupation a farmer and stock-raiser, 
and have resided in the vicinity of the Willamette-Valley and Cas- 
cade Mountain Wagon Road Company’s line of road since the year of 
1876, and am personally and well acquainted with their line of road 
from Albany, in Linn county, Oregon, to Horse Heaven, in Crook 
county, Oregon, and have heard read the affidavit of Elisha Barnes in 
regard to the construction of their road, and the facts therein con- 


tained is substantially true as I verily believe. 
HENRY GRIMES. 


Subscribed and sworn to before mg this the 3rd day of 


November, A. D. 1885. 
[x. s] B-F-NICHOLS, 
Notary Pablic. 


STATE OF OREGON, 
County of Crook, ss. 


I, Larkin Weaver, being first daly sworn depose and say that I am 
fifty-five years of age, and by ocenpation a farmer and stock-raiser; 
that I have resided in the vicinity of the Willamette Valley and Cas- 
cade Mountain Wagon Road Company’s road since the year ot 1874 
and am personally and well acquainted with the line of said ros, 


| 
| 
| 7 


and have heard read the affidavit of Elisha- Barnes in regard to the 


construction of said road, and know the facts therein stated to be 
substantially true. 


{ 
LARKIN X WEAVER. 
i ark, 
Subseribed and sworn to before me this the 3rd day of 
- November, A. D. 1885. 
[Le 8.| J. N. DUNCAN, 
N otary Publie. 


{ 


STATE OF OREGON, 
County of Crook, ss. 


I, J. F. Snoderly, being first duly swor, do depose and say that I 
an fifty five years of age and by occupation a farmer and stock- 
riser, and have resided in the vicinity of the Willamette Valley and 
Cascade Mountain Road Company’s line uf road from and since the 
year of 1869, and am personally and well beanies with their line 
road from Albany, in Linn county, to Horse Heaven Creek, in 
Crook county, Oregon, and have heard read the attidavit of Elisha 


Barnes in regard to the construction of their road, and the facts 
therein stated are true as I verily believe. 


J. H. SNODERLY. 
Subseribed and sworn to before me this the 3d day of 
November, A. D. 1885. 


[x 8] J. N. DUNCAN, 
Notary Public for Oregon. 


WATE OF OREGON, 
County of Crook, ss. 


“ -e 


f Buck creek, in Grant county, a distance of about two hundred 
les; have heard read the affidavit of Elisha Barnes in regard to the 
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construction of the above named company’s road, and know with my 
own knowledge that all of the facts therein contained spoken of since 


the year of 1870 is substantially true. 
DAVID E, TEMPLETON. 
Subscribed and sworn to before me this the 7th day of 


November, A. D. 1885. 
[x.s] eo . B. F. NICHOLS, 
l Notary Publie. 


« 


eee 


STATE OF OREGON, 
County of Crook, ss. 
I, A. Hodges being duly sworn, depose and say that I am 64 years 
of age, have resided since 1869 what is now known as Crook county, 
That I have heard the affidavit of Elisha Barnes hereunto attached 
read, know the contents thereof and the facts therein stated and re. 
ferred to since 1869, are trne of my own knowledge. 


A. HODGES, 
Subscribed, and sworn to before ime, this 8d day of No- 


vember, 1885. 
[Lys] $ B. E NICHOLS, 
Notary Publie. 


* 


STATE OF OREGON, 
County of Crouk, ss. 
I, D. W. Claypool, being first duly sworn, depose and say: I am 
fifty-one years of age ; by ocenpation a farmer and stock-raiser 5 have 
resided in what is now Crook county, Oregon, and in the immediat 
vicinity of the Willamette Valley and Cascade Mountain Wagon Ros 
Company’s line of road since the fall of 1867 ; am personally ant 
well acquainted with their survey and line of road from Albany, it 
Linn county, Oregon, to Beaver creek, in Crook county; Oregon: 
have heard read the affidavit of Elisha Barnes in regard to the cor 
strnetion of the above named company’s road, and am personally s 
quainted with the facts therein stated, and know of my own know 


edge that they are true 
D. WAYNE CLAYPOOL 


Subscribed and sworn to before me, this ithe 7th ds 
of November, A. D. 1885. 
[x 8] ; B. F. NICHOLS, 
Notary Publie. 
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STATE OF OREGON, 
County of Crook, ss. 


I, George Dodson, ae duly sworn, depose and say J am forty years 
of age, have resided in what is now known as Crook county since 
1872. That I have heard the affidavit of Elisha Barnes herennto 
attached read, know the contents thereof und the facts therein stated 
and referred to since 1868, are true of my own knowledge. 
GEO. W. DODSON. 
Subscribed and sworn to before me, this 3d day of No- 
vember, 1885. 
[x. 8.] B. F. NICHOLS, 
Notary Public. 


ee 


STATE OF OREGON, T 
County of Crook, ss. i 


I, Daniel T. Counsil, being first duly sworn, depose and say that I 
am fifty-one years of age and by ocenpation a stock raiser, and have ~ 
lived in the vicinity of the line of the Willamette Valley and Cas- 
ade Mountain Wagon Road Company’s road, and am personally and 
well acquainted with the Jine of said road from and since the year 
1872, and have heard read the affidavit of Elisha Barnes, in regard 
to the construction of said road, and the facts therein contained are 
wbstantially true. 

' DANIEL T. COUNSIL. 
Subscribed and sworn to before me, this the third day 
of November, A, D. 1885. 
[x 8.] J. N. DUNCAN, 
Notary Public. 


~ >æ s 


ATE OF OREGON, 
County of Crook, ss. 


I, A. Zell, being first duly sworn, depose and say that I am fifty- 
0 years of age, by occupation a farmer and stock-raiser; that I have 
ided within the vicinity of the W. V. & ©. M. Road for the last 
venteen years, and am well acquainted with the original survey 

route of said road from Albany, in Linn county, Oregon, east to 


t 


aa 


RA 


Lost Creek, a distance of about 170 miles; that I have been over and 
along the line of said road often during said seventeen years, and 
when traveling over said road from Albany to Deschutes river have 
always paid said company toll at the rate of $2.50 for two-horse 
wagons and $4.50 for four horse teams; that the said Deschutes river 
is a stream of considerable size and dangerons to cross at any season 
of the year; that for several years there was neither a ferry boat nor 
bridge on said stream, and not.until a private citizen obtained license 
from Wasco county was there ever a ferry boat placed on said stream. 
Sometime afterward another company built a bridge across said 
stream; that from where the said road or survey intersects the val- 
ley on Crooked river to the upper or east end of the Ochoco valley, 
the old line or survey is principally fenced up; that Crooked river 1s 
a stream of considerable size, and during the spring season for two 
or three weeks can not be crossed except in a ferry boat or ona 
bridge, and that the said road company have never at any time had 
either a ferry or bridge on said stream, and the only means of cross- 
ing said stream during the spring as above stated is over and on the 
county bridge, situated about one-half mile above the company’s sur- 
vey on said Crovuked river; that said Road Company have never done 
any work or caused any work to be done on said road, or survey, 
from the Deschutes east to Lost ereek, which would exceed the sum 
of sixty dollars in amount. 

That the only means of knowing anything about the line or ronte 
of said road was from the mile posts placed along the survey, which 
posts have long since rotted down and gone, and at this time there is 
nothing left by which to designate the whereabouts of the said road; 
, and the only roads used or traveled along the Crooked river and 
Ochoco valleys are the county roads made by the citizens. 

A. ZELL. 
Subscribed and sworn to before me this 5th day of 
November, 1885. 
[x. 8.] B. F. NICHOLS, 
Notary Public. 


$ 
STATE OF OREGON, 
County of Crook, ss. 
I, T. J. Logan, being first duly sworn, depose and say that I am 


fifty-nine years of age; that I have resided ın the vicinity of the v. 
V. & C. M. Road, and in what ie now Crook county, Oregon, sine 
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1869; that I have heard the affidavit of A. Zell, hereunto attached, 
read, and know that the facts therein set forth are substantially true. 


THOS. J. LOGAN. 
Subscribed and sworn to before me this 7th day of 
November, 1885. 


[L 8.] B. FEF. NICHOLS, 
Notary Publie. 


STATE OF OREGON, 
County of Crook, ss. 


I, A. W. Powers, being first duly sworn, depose and say that I am l 


fitty-two years of age; that I have been a resident within the vicinity 
of the W. V. & C. M. Road since 1873, and in what is now Crook 
county, Oregon; that I have heard the affidavit of A. Zell, hereunto 
attached, read, know the contents thereof, and know that the facts 
therein stated in regard to the condition of said road since 1873, are 
substantially correct. 


A. W. POWERS. 
Subscribed and sworn to before me this 7th day of 
November, 1885. 
[z s] B. F. NICHOLS, 
Notary Public. 


STATE OF OREGON, 
County of Crook, ss. 


I, Monroe Hodges, being first duly sworn, depose and say that I- 
am fifty-one years of age. That I am a resident of Crook county, 
Oregon; that I have resided within the vicinity of the W. V. & O0. 
M. road since 1870; that I have heard the affidavit of A. Zell, 
hereto attached, read, and know that the facts therein stated are sub- 
stantially true. 

MONROE HODGES. 
Subscribed and sworn to before me, this Tth day of 
November, 1885, 
(x. 8.] B. F. NICHOLS, 
: Notary Public. 
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STATE OF OREGON, 
County of Crook, ss. 


l 

I, A. B. Webdell, being first duly sworn, depose and say that I am 
forty-eight years of age, that I have resided in what is now Crook 
county, Oregon, for sixteen years last past, and within half a mile of 
the survey and ronte of Ahe W. V. & ©. M. Co’s. road; that I am 
well acquainted with said survey and route of said road froin Albany, 
Linn county, Oregon, to Buck drountain, in Grant county. Oregon. a 
distance of about two hundred and thirty miles, and since 1869 have 
been over and along the survey and line of said road repeatedly, and 
know the condition of said road each and every year, and during all 
seasons of each year during that said. That said W. V. & C. M. R. 
was laid on the county road from Albany to Wiley hill, a distance of 
about thirty-six miles east, and the travel has been ou said county 
road ever since that time; that from the foot of Wiley hill east to 
the Deschutes, a distance of about eighty-five miles, the said com- 
pay constructed a very narrow grade road, only passable for a two 

orse wagon lightly loaded. That said road crosses the Santiam river 
about six times at present; that no bridges have ever been made at 
any of said crossings, and several of the crossings’ were filled witli 
rocks and boulders, so much so as to render fording difficult at any 
stage of water. That the grade over and through the Cascade Moun- 
tains was so narrow (being not more than eight feet wide and that 
on steep and dangerous places) that wagons could not pass each other 
except in a very few places tor miles. That from the Deschutes 
river east on said survey to Buck mountain, said company have not 
and neyer did to exceed fifty or sixty dollars worth of work on said 


* road, but in surveying said road followed the old Indian trails, -fol- 


lowing said trails down and along canyons impassable for wagons of 
any kind, and on which no wagon have ever traveled and cannot 
travel. That along and through the valleys of Crooked river, Ochoco 
and Rabit, the road has never been traveled by any one, except in 
very few places, in fact in many places through those valleys the sur- 
vey or line of said road has been fenced by the companies’ renters 
and others for the last twelve and fifteen years, and to-day no mark 
or sign of said road can be found from Deschutes river to Buek 
mountain, except the old Indian trails. 
A. B.: WEBDELL. 
Subscribed and sworn to before me, this 6th day of 
November, 1885. 
[t s.] - B. rF. NICHOLS, | 
Notary Public, 


STATE OF OREGON, 
Connty of Crook, ss. 


I, John F. Circles, being duly sworn, depose and say that I am i 


twenty-eight years of age; that I have resided within the immediate 
vicinity of the survey and line ot the W. V. & C. M. Road Com- 
pany’s pretended road for the Jast vine years; that during the first 
five years of said time I resided in what is known as the Banner 
Creek country, and within three miles of said company’s said survey 
| of road; that, being engaged in raising stock, my business frequently 
called me over and along said survey; that I am well acquainted with 
said pretended road from Prineville, Oregon, east to Silver Creek, 
and passing through the said Beaver creek country, and kuow of my 
own knowledge that the travel has never during said nine years been 
over or along said survey, except iu a very few places for said dis- 
tance; that in several places on and along said survey that it is im- 
possible for wagons to go, especially at the crossing of Beaver creek, 
itis impossible for wagons to cross, and it has been in such condition 
for the last eight or nine years ; that there is-not now nor has not 
been for the last seven or eight years any mark or sign of said survey 
or pretended road ; that in many places between Prineville and Silver 
tiver or creek, the survey or route of said pretended road has been 
fenced up» even by the company’s renters, for the last six or seven 
t 


years, and that the only travel through country along the said survey 
i on roads made by the settlers. 


J. F. CIRCLES. 
Subseribed and sworn to before me, this 5th day of 
November, 1885. 
[u. s.] B. F. NICHOLS, 
Notary Public. - 


STATE OF OREGON, = = 
County of Crook, ss. 


I, W. M. Vanderpool, being first duly sworn, depose and say that 
am thirty-three years of age, and by occupation a farmer and stock- 
ier; have resided in what now is Cruok county, Oregon, and near 
hat is reported to be the line of the W. V. & C.. M. R. Company’s 
d for the last fifteen years; have lived in Prineville and vicinity 
d am well acquainted with all parts of the Crooked river and Ochoco 
alleys. I never at any time during all the time I have resided here 
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saw or knew of any wagon road or any other road whatever being 
constructed through this country by the above named company, only 
“know by hearsay that they had surveyed a line of road throngh the 
country; know that all the roads in this country has been made by 


the settlers and by the county. 
d W. M. VANDERPOOL, 
Subscrived and sworn to before me this the 6th day of 
: November, 1885. 
[x s] B. F. NIOHOLS, 
¢ Notary Public. 


STATE OF OREGON, 
County of Crook, ss. 


I, Wm. Circles, being first duly sworn, depose and say that I am 
sixty-one years old; by occupation a farmer and stock raiser; that I 
have resided within the vicinity of the W. V. & M. Road Company’s 
road, lying east of the Deschutes river, for the last fifteen years; 
that I am well acquainted with the condition of said*road, in the sec- 
tion above named, and that from my knowledge of the same, I do 
not believe that any one, not even those who made the survey, could 
at the present time find any trace of said road; that the travel is not 
now, and never has been on the jine of the survey; that little or no 
work has ever been done on said road east of the Deschutes river; 
that no bridge has ever been constructed on or across Grooked river 
by said company, and that the only, roads made within the vicinity of 

- said W, V. & C. M. road are those nade by the settlers or citizens ol 
Wasco and Crook counties, along the section of said road first abore 
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mentioned. 
; . WM. CIRCLES. 
Subseribed and sworn to before me this 5th day of 
November, [885. 
[r s] B. F. NICHOLS, 


oa Notary Public. 
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STATE OF OREGON, 


County of Crook, ss. 


I, Daniel H. Hale, Sr., being duly sworn, depose and say that I am 
sixty-five years of age; that 1 am now and have been a resident af 
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what is now Crook county, State of Oregon, for the last sixteen years; 
that I now live and have lived during said sixteen years in the 
vicinity of the survey and line of the W. V. & C. M. Company’s 
road ; that I have frequently traveled on said road during said time, 
from the Willamete valley, on the west of the Cascade mountains, 
through and over said mountains eastward to or near Silvey’s river, a 
distance of seventy-five or one hundred miles east from Prineville, in 
said county and State, and know the conditions of the said road dar- 
ing eaid sixteen years ; that said road crosses the South Santiam river 
some seven or eight times ; that the fords at crossings are and have 
been filled with rocks and boulders, thoronghly rendered difficalt of 
crossing ; that no bridges have ever been placed at any of the cross- 
ings of said stream ; that the road over the mountains is narrow— 
not more than eight or ten feet in many places—very steep in places, 
so much so that it wonld require four good horses to pull twenty-five 
or thirty hundred pounds on an ordinary wagon ; that east of the 
Cascade mountains, for one hundred and twenty-five miles, little or no 
work has ever been done by the company on said road other than the 
survey ; that for eight or ten years last past the road has been fenced 
up in many esti and that it is not possible at the present time for 
anyone to find where the road was originally located. 

: D. W. HALE, Sg. 

Subscribed and sworn to before me, this 2d day of 

November, 1885. 
[E s] B. F. NICHOLS, 
Notary Public for Oregon. 


STATE OF OREGON, 
County of Crook, ss. 


T, B. F. Allen, being duly sworn say that I am fifty-two years of 
age, by occupation a farmer and stock raiser; that I have resided 
Within about 8 miles of the W. V.& C. M. Road since 1870; that I 
am now a resident of Crook county, Oregon, where I have resided 
since the above date; that I have been over the line or survey of said 
toad often during said time; that said Company have never made or 
constructed any road east of the Deschutes river as far as to Silver 
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creek in Grant county, and thereupon the Crooked river and Ochoco 
valleys the said survey is, and has been for years, most all fenced up, 
that is, if the road runs where I have been informed it does. 

B. F. ALLEN. 

Subscribed and sworn to before me, this 7th day of 
November, 1885. 
fu. s] P B. F. NICHOLS, 
Notary Public. 


STATE OF OREGON, 
County of Crook, ss. 


I, Josephus Wilson, being duly sworn, say that I am forty years 
of age; by ocenpation a farmer and stock raiser; that I have been a 
resident of what is now Crook county for 14 years; that I have re- 
sided in the immediate vicinity of the W. V. & C. M. Road during 
said period; that I am well acquainted with the survey and line of 
said road from Albany, in Linn county, Oregon, to Beaver creek, in 
Crook county, Oregon, and know that the above named company have 
never constructed any road east of the Deschutes river, as far as I am 
acquainted; that the surveyed Jine of said road has been almost en- 
tirely fenced up all along through Crooked river and Ochoco valley, 
so much so that there is scarcely any trace to be found at this time, 

g JOSEPHUS WILSON. 
Subscribed and sworn to before me, this Yth day of 
7 November, 1885, 
[x.s] B. F. NICHOLS, | 
i Notary Public. | 


STATE OF OREGON, 
County of Crook, ss. 


I, R. M. Templeton, being first duly sworn, depose and say I am 
twenty-four years of age, and by occupation a farmer; have resided in 
what now is Crook county, Oregon, and in the immediate vicinity of 
the Willamette Valley and Cascade Mountain Wagon Road Com- 
pany’s line of road since the year of 1870; am personally acquainted 
with the above named company’s line of road from Albany, in Linn 
county, Oregon, to Horse Heaven creek, in Crook county, Oregon. 
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Know with my own knowledge that the above named company has 
for years been renting the odd sections more than three miles from 
the surveyed line of their road. i 


R. M. TEMPLETON. 
Subscribed and sworn to before me, this the 7th day 
: of November, A. D. 1885. 
[x. 8. | B. F. NICHOLS, 
Notary Public. 


STATE OF OREGON, 
County of Crook, ss. 


I, J. P. Carnes, being first duly sworn, depose and say that I am 
sixty-three years of age; that I am a resident of, and have been for 
the last fifteen years, of what1s now Crook county, Oregon; that I 
have resided continuously, for said time, within the vicinity of the 
W. V. & C. M. Road Go’s. road; that I am a farmer and stock raiser: 
that I have frequently been over and along the line of said road, 
from Albany, in Linn county, Oregon, as far east as Lost creek dur- 
mg said fifteen years; that the said road was laid on the county road 
from Albany to the upper or east end of Sweet Home valley, a dis- 
tance of about thirty miles; that from said last named ‘point, passing 
up the Santiam river and over the Cascade mountains to Cash creek, 
on east side of the Cascades, the company expended considerable 
money in building a narrow grade road, crossing the Santiam some. 
even or eight times, most of the crossings being filled with boulders 
aud rocks, making the fording or crossing difficult at ordinary stage 
of water and impassable at high water; that none of said crossings 
it streams were ever bridged; that at many of the grades on said road 
through the mountains it was impossible for wagons—to pass, on ac- 
tount of the narrow grade; that from Cash creek east to Lost creek, 
adistance of about ninety miles, along the survey of said road very 
litle if any work was ever done on said road, other than the survey 

an occasional stake to mark the line of survey; that through and 
long the Crooked river and Ochoco valleys, the land along the sur- 
ey has for several years past, been fenced and cultivated by the 
ttlers, besides a number, if not all persons to whom the company 
ve teased lands, have also fenced up and cultivated the lands where 
id survey was made; that the only roads through those valleys open 
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to travel are the county roads made by the citizens; that from Prine. 
ville east to Lost creek there is not at this time any evidence or sign 
of said survey or road left. 

J. P. CARNES, 


Subscribed and sworn to before me, this 2d day of No- 
vember, 1885. 
fu. s.] B. F. NICHOLS, 
i Notary Public. 


STATE OF OREGON, 
County of Crook, ss. 


I, J. H. Claypool, being first duly sworn, depose and say: [am 
forty-seven years of age; by, occupation a farmer; have lived mor 
or less in what is now Crook county, Oregon, and in the immediate 
vicinity of the Willamette Valley and Cascade Mountain Road Com. 
pany’s line of road since the year 1868 ; am personally and well ac 
quainted with said line of road frcm Albany, in Linn county, Oregon, 
to where the surveyed line of road leaves the Ochoco creck, in Crook 
county. Oregon; know that the above named company has neve 
constracted any road east of the Deschutes river, as far as I am s 
quainted ; know that the surveyed line has been almost entirely fenced 
up all along through Crooked river and Ochoco valleys, so much 
that there is hardly a trace to be found at this time. 

J. H. CLAYPOOL. 
Subscribed and sworn to before me, this the 7th di 
of November, A. D. 1885. 
[x s] B. F. NICHOLS, 
Notary Public, 


STATE OF OREGON, 
County of Crook, ss. 


I, J. P. Hunsaker, being first duly sworn, depose and say: I 
fifty-eight years of age, and, by occupation, a farmer; have residedi 
what now ís Crook county, Oregon, and in the immediate vicinity 
the Willamette Valley and Cascade Mountain Wagon Road Co 
pany’s line of road from Albany, Linn county, Oregon, to Ho 
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Heaven Creek in Crook county, Oregon;-that I am personally and 
well acquainted with the above named company’s line of road for 
eleven years last past; that I have heard the attidavit of J. H. Clay- 
pool, hereto attached, read, and the facts therein set forth, are true of 
my own knowledge. | 
l J. P. HUNŠAKER. 
Subscribed and sworn to before me, this Tth day of 
November, 1885. j 
[e s] B. F. NICHOTS, 
Notary Public. 


1 


STATE (OF OREGON, 


! County of Crook, ss. . 
LJ. H. Miller, being first duly sworn, depose and say that I a 
forty-five years of age ;. that I have resided in what is now Crook 
coynty, Oregon, and within the immediate vicinity of the Willamette 
Valley and Cascade Monntain Road Company’s road since 1868 ; 
that L am well acquainted with the original line and survey of said 
road from Sweet Home valley, in Linn county, to Harney valley, in 
the State of Oregon; that in the year 1869, I, in company with 
another party, left the Upper Ochoco valley for the Harney valley ; 
we intended, and, in fact, attempted to travel on said road or survey, 
but were unable to follow the line or survey of the road for the rea- 
aon that it was impossible to follow it through the marshes and over 

steep hills, and for the further reason that there was no mark or si 
of a road other than an occasional stake driven to indicate the route 
—no grading or catting of brush, except where it was absolutely 
necessary, to pass with a hack, which they had cut or narrowed down 
t as to travel on said line of road and in which they carried provis- 
ions and the Governor’s agent ; that said road was so.unfit for travel 
with a wagon that on our return trip we traveled on another and 
better road (the old Stein road). i 

' SAMES H. MILLER. 


Subscribed and sworn to before me this Tth day, of 
November, 1885. 
[m 8.] B. F. NICHOLS, 
i Notary Public. 
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STATE OF OREGON, - 
County of Baker, ss. 


I, Joseph A. Morton, being duly sworn say that I have been a resi. 
dent of Willow Creek, Malheur River and vicinity, in Baker county, 
Oregon, for thirteen years, and am well acquainted with what is 
known as Military Road Lands from abont mouth of Malheur River, 
or eastern boundary of State, westerly for 100 miles, and know all the 
roads in that part of country; that I have traveled often where said 
road 1s supposed to have been constrneted by the Willamette vun 
and Cascade Mountain Wagon Road Company; that no work, grad- 
ing, bridging or otherwise has ever been done by said wagon road 
company from Snake River westward for 100 miles; that all the 
roads of that country were made by emigrants, citizens and local 
people, and not by said Military Road Company. 
J. A. MORTON. 

Subseribed and sworn to before me, this 7th day of 
August, A. D. 1885. 
fu. 8.] 'M. D. WISDOM, 
= County Olerk. 
by J. T. TILSON, 
Deputy. 


13th Session Legislative Assëmbly, State of Oregon. 


HOUSE CONCURRENT RESOLUTION, No. 14. 


To investigate the Wagon Road of “ Willamette Valley and Cascade Mountain Wagon 
Road Company,” and the ‘‘Oregon Central Military Wagon Road Company's” 
toad, and +t The Dalles Military Wagon Road Company's” road, 


Committee—I. D. Haines, A. R. Lyle and G W. McHaley. 


STATE OF OREGON, 
County of Baker, ss. 


I, J. R. Baxter, being duly sworn, depose and say that I am a resi 
dent of Jordan valley, m Baker county, for twenty-one years ; that! 
am well acquainted with the lands known as Oregon Central Military 
Wagon Road Company’s lands, and know the route that the rosi 
aforesaid is located upon said lands by the surveys of the said com 
oy ; that I have traveled over said lands from the Owyhee river up 

ordan valley to eastern State line of Oregon, and that I was presen 
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when the said company ran the line, survey, view or route of a road 
through Jordan valley aforesaid ; that said company at said time ran 
said hne, survey, view or route over a road already built and in use 
at said time, and tor a long time prior thereto ; and that since said 
time no work, gradiug, bridging or otherwise has ever been done 
upon said route by said company ; that all the roads upon the lands 
claimed by said company along said route from said points, through 
said Jordan valley, have been the work of citizens, settlers and team- 
aters, and not of said company. 
J. R. BAXTER, 
Subscribed and sworn to before me, this 21st day of 
i July, 1885. i 
{x. s.] I. D. HAINES, 


Commissioner. 


13th Session Legislative Assembly, State of Oregon. 


HOUSE CONCURRENT RESOLUTION, No 14. 


To investigate the Wagon Road of “ Willamette Valley and Cascade Mountain Wagon 
Road Company,” and the ‘‘ Oregon Central Military Wagon Road Company’s ” 
road, and “ The Dalles Military Wagon Road Company’s ” road 


Gommittee—I Dy Haines, A. R. Lyle and QG. W. McHaley. 
STATE OF OREGON, 
County of Baker, ss. 


1. D. D. Munger, being dnly sworn, depose and say that I ama 
resident of Jordan valley, in Baker county, for twenty years; that L 
am well acquainted with the lands known as Oregon Central Mili- 
tary Wagon Company’s land, and know the route that the road afore- 
said is Jocated upon said lands by the surveys or-views of the said 
company; that no regular survey was ever made by said company; 
that I have traveled over said lands from Owyhee river to eastern 
boundary of State, and that no road was ever built over said route 
by said company; that I have traveled over the route of the company 
where said company should have built said road, from Camp Alvord 
to eastern i of State of Oregon, a distance of 130 miles; 
that the roads along said route have been built by private persons, 
ctizens, settlers and teamsters, at a cost of $3000, and not said’ 
company; that no`work has been done upon said route by aad com- 


36 
pany; that said company run their line iu 1867 over a road already 
built from Fort Alvord to eastern boundary of Oregon and have 
never done any work since. 
D. D. MUNGER. 
Subseribed and sworn to before me, this 2d day of No- 
. vember, 1885. 


. s] : THORNTON WILLIAMS, 
. Notary Publics 


13th Session Legislative Assembly, State of Oregon. 
HOUSE CONCURRENT RESOLUTION, No. 14. 


To investigate the Wagon Road of ‘‘ Willamette Valley and Cascade Mountain Wagon 
Road Company,” and the ‘Oregon Central Military Wagon Road Company's” 
road, and ‘The Dalles Mihtery Wagon Road Company’s’’ road. 


Committee—I D. Haines, A. R. Lyle and G. W. McHaley. 


STATE OF OREGON, 
County of Baker, ss. 


I, I. P. Ross, being duly sworn, depose and say that I am a resi- 
dent of Malheur country in Baker county, in State of Oregon, for 
four years; that I am wel) acquainted with the Jands known as Ore 
gon Central Military Wagon Road Lands claimed hy said company, 
and know the route that the road aforesaid is located upon said land 
by the surveys of the Uuited States; that I have traveled over said 
lands from Harney Lake to Snake River with Tellers party of U. $ 
surveyors while surveying that country under contract for Unite 
States; that I was one of said party, and worked with them abon 
four months; that the surveys so made, crossed the line claimed ly 
said company as its road where it should be at these places, and w 
explored and hunted for said Oregon Central Military Wagon 
at said points [and] other places, with a special view to find sam 
but was never able to discover any trace or sign of any such road, 
sage brush cut or stakes, no grading, no bridgiag, no rocks thro 
out or anything or sign of ever being done to make such road b 
said company; that I drove the first wagon throngh that country 
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1882, not on line of said pretended road of said company, but cross- 
ing where it should go—but no wagon can go on said pretended road 
of said company. 


I. P. ROSS. 
Subscribed and sworn to before me, this 17th day of 
October, 1885. 
[x 8.] i, D. HAINES, 
Commissioner. 
e oA — 


| 13th Session Legislative Assembly, State of Oregon. 
. HOUSE CONCURRENT RESOLUTION, No. 14. 


fo investigate the Wagon Road of ‘ Willamette Valley and Cascade Mountain Wagon 
Road Company,” and the ‘* Oregon Central Military Wagon Road Company’s ” 
road, and ‘The Dalles Muitary Wagon Road Company's ° road 
| 


! Committee--I D. Hanes, A R, Lyle and G. W. McHaley. 


STATE OF OREGON, 


County of Baker; ss. a 


I, F. P. Ball, being duly sworn, depose and say that I am a resi- 
dent of Sucker Creek precinct, in Baker eonnty, for two years; that 
Iam well acquainted with the lands known as Oregon Central Mili- 
tary Road lauds, east of Owyhee river, and know Jordan valley, and 
know the route that the road of said company aforesaid is located 
upon said lands by the surveys of said company; that I have traveled 
over said lands from Owyhee river to eastern boundary line of Ore- 
gon many times, and have never seen any military road or any thing 
that resembled a military wagon road; that nry business was teaming 
from Winnemucca to Silver City, through Jordan valley. 

-  ~ “FP, BALL. 


Subscribed and sworn to before me, this? 21st day of 
July, 1885. 
[x e] THORNTON WILLIAMS, 
Notary Public, State of Oregon. 
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18th Session Legislative Assembly, State of Oregon. 
i 
HOUSE CONCURRENT RESOLUTION, No. 14. j 


To investigate the Wagon Road of “ Willamette Valley and Cascade Mountain Wagon 
Road Company,” and the “Oregon Central Military Wagon Road Company’s” 
road, and ‘* The Dalles Miltary Wagon Road Company’s ” road. 


Committee—I.’D. Haines, A. R. Lyle and Q. W. McHaley. 


STATE OF OREGON, 4 
County of Baker, as. 


I, P. L. Ford, being duly sworn, depose and say that I am a resi. 
dent of Cow valley, in Baker county, for two years ; that I am well 
acqnainted with the lands known as Oregon Central Military Wagon 
Road Company’s, and know the ronte that the road aforesaid is located 
upon said lands by the surveys of the company ; that I have traveled 
over said lands from the Owyhee river up Jordan valley to the east- 
ern boundary ot the State of Oregon ; that I have traveled over the 
route where such road should be, but have never seen any such road; 
no work has been done along said ronte, either grading, bridging or 
otherwise, except what has been done by citizens in the vicinity of 
the same, to my knowledge, and that said company has not done any 


such work. 
P. L. FORD. 
Subscribed and sworn to before me, this 21st day of 
July, 1885. 
fx. s] THORNTON WILLIAMS, 
Notary Public, State of Oregon. 


13th Session Legislative Assembly, State of Oregon. 


HOUSE CONCURRENT RESOLUTION, No. 14, 

To investigate the Wagon Road of “ Willamette Valley and Cascade Mountain Wa 
Road Company,” and the ‘Oregon Cential Military Wagon Road Company's” 
road, and ‘The Dalles Military Wagon Road Company's” road. 

Commiitee—I. D. Haines, A. R. Lyle and, Q. W. McHaley. 

STATE OF OREGON, 


County of Baker, ss, 


I, Mary O’Keefe, being duly sworn, depose and say that I am: 
resident of head of Sucker creek, in Baker county, and vicinity, fo 


4 89 


eighteen years; that I am well acquainted with the lands known as 
Oregon Central Wagon Road Co’s, lands, and know the route that 
the road aforesaid is located upon said lands by the surveys of said 
company; that I have traveled over said lands from Owyhee river up 
Jordan creek to State line, and have traveled over said route where 
said road should be, if any existed; that I have never seen any work 
done on said route, and to the best of my knowledge no work, grad- 
ing, bridging or otherwise. has been done on any such military road 
route up Jordan creek, or across Owyhee to Harney Lake. 


MARY X O'KEEFE. 


mark. 
Subscribed and sworn to before me, this 21st day of 
July, 1885. 
[L. 8.| THORNTON WILLIAMS, 
3 Notary Public, State of Oregon. 


13th Session Legislative Assembly, State of Oregon. 


-> HOUSE CONCURRENT RESOLUTION, No. 14. 


To investigate the Wagon Road of ' Willamette Valleyand Cascade Mountain Wagon 
Boad Company,” nnd the ‘Oregon Central Mihtary Wagon Koad Company's” 
road, and “The Dalles Military Wagon Road Cowpany’s ” road. 


Committee—I. D. Haines, A. R Lyle and G. W. McHaley. 


STATE OF OREGON, . 
County of Baker, ss. 


I, J. H. Fenwick, being duly sworn, depose and say that I am a 
resident of Upper Sucker creek, in Baker county, Oregon, for four 
years ; that I am well acquainted with the lands known as the Ore- 
gon Central Wagon Road Company’s lands, and know the route that 
the road aforesaid is located upon said lands by the surveys of the 
said company ; that I have traveled over said lands from mouth of 
Jordan to State line, east. and have traveled. over said ronte where 
said road should be located, if any existed there; that I have [not] 
een any work done on said any such road, and have not seen any 
grading, bridging or other work that has been ever done in the past. 

J.H. FENWICK. 
Subsctibed and sworn to before me, this 21st day of 
a July, 1885. i 
[u. 8.] THORNTON WILLIAMS, 
x Notary Publie, State of Oregon. 
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L3th Session Legislative Assembly, State of Oregon. 
HOUSE CONCURRENT RESOLUTION, No. 14. 


To investigate the Wagon Road of ‘‘ Willamette Valley and Cascade Mountain Wagon 
Road Ceapan. and the ‘Oregon Central Miltary Wagon Road Company’s” 
road, and **The Dalles Military Wagon Road Company’s ” road. 


Committee—I.'D. Haines, A. R. Lyle and G. W. McHaley. 


STATE OF OREGON, 
County of Baker, ss. 


I, John Bird, being duly sworn, depose and say that I am a res. 
ident of Cow Creek country, in Baker county, for 12 years; that I 
am well acquainted with the lands known as the Oregon Central Mil- 
itary Wagon Road Company’s lands, and know the route that the 
road aforesaid is located upon said lands by the surveys of the said 
company; that I have traveled over said lands from the Owyhe 
river to eastern boundary of State, and never saw a road built by said 
company during 12 years Jast past; that had said company built such 
road I would have known it; that I have been teaming over sad 
country since 1874, and had to build my own road, and know pos- 
itively that said road was not built by said company anywhere over 
the route indicated; and the bridges and ferries in said country were 


private property, and not built by said company. 
one i PATO SOHN BIRD. 


Subscribed and sworn to before me, this 21st day ùf 
July, 1885. 
[t. te] THORNTON WILLIAMS, 
Notary Public for Oregon. 


è 


13th Session Legislative Assembly, State of Oregon. 


HOUSE CONCURRENT RESOLUTION, No. 14. 

To investigate the Wagon Road of ‘* Willamette Valley und Cascade Mountain Wage 
Road Company,” and the ‘‘Oregon Central Miltary Wagon Road Company’s’ 
road, and ‘* The Dalles Military Wagon Road Company’s”’ road. F 


Committee—I. D. Haines, A. R. Lyle and G. W. McHaley, 
STATE OF OREGON, 
County of Baker. ss. 


I, John McMahon, being first duly sworn, depose and say that 
am a resident of head of Sucker creek, in Baker county, for twen 
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years; that I am well acquainted with the lands known as Oregon 
Central Wagon Road Co’s. lands, and know the ronte that the road 
aforesaid is located upon said lands by the surveys of said company; 
that I have traveled over said lands from Owyhee river, up Jordan 
ereek to State line, and have traveled over said route where said road 
should be, if auy existed; that I have never seen any work done on 
said road, and to the best of my knowledge no work, grading or 
bridging, or otherwise, has been done on any such military road up 


Jordan creek, or across Owyhee to Harney Lake,.to best of my 
knowledge. 


JOHN McMAHON ‘ 
Subseribed and sworn to before me, this 21st day of 
July, 1885. 
[x.s] THORNTON WILLIAMS. 
Notary Public, State of Oregon. 
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13th Session Legislative Assembly, State of Oregon. 
HOUSE CONCURRENT RESOLUTION, No. 14. 


To investigate the Wagon Road of ‘Willamette Valley and Cascade Mountain Wagon 
Road Company,” and the “ Oregon Central Military Wagon Road Company’s ” 
road, and ‘* The Dalles Mihtary Wagon Road Company’s ” road. 


Commuttee—I. D, Haines, A R. Lyle and G. W. McHaley. 
STATE OF OREGON, 
County of Baker, ss. 


I, A. F. Canter, being duly sworn, depose and say that I ama 
resident of Jordan Valley, in Baker county, for 21 years; that I am 
well acquainted with the lands known as Oregon Central Military 
Wagon Road Company’s Lands and know the ronte that the road 
aforesaid is located upon said lands by the surveys or view of the 
said company’s: that no actual surveys were ever made by said com- 
pany; that I have traveled over said lands from Twelve Mile Creek 
to Boonville, I. T., and from Owyhee River to eastern boundary of 
Oregon; that said company commenced to measure the road over a 
ii toll] road from said Boonville, I. T., eighteen miles east of State 
ine, in the year 1867; I have been over the route hetween the above 
mentioned points where said road should be if any existed; said 
tompany never bnilt any road along said route—if they had, I would 
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pany ; that I have traveled over said lands from the eastern boundary 


- 
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have known it; said company never did any work, nor absolutely any- 
thing in the way of bridging, grading or otherwise, toward building a 


road. 
A. F. CANTER. 


Subscribed.and sworn to before me, this 21st day of 
July, 1885. 
fx. 8.] THORNTON WILLIAMS, 
i + Novary Public, State of Oregon. 


ree, 


Sth Session Legislative Assembly, State of Oregon. 


HOUSE CONCURRENT RESOLUTION, No. 14. 


To investigate the Wagon Road of “ Willamette Valley and Cascade Mountain Wagon 
Road Company,” and the ‘‘ Oregon Central Military Wagon Road Company’a” 
road, and “The Dalies Military Wagon Company’s*” road. 


Commiitee—I. D. Haines, A. R. Lyle and GQ. W. McHaley. 


STATE OF OREGON, 
` County of Baker, ss. z 


I, H. B. Bell, being duly sworn, depose and say that I am a resi- 
dent of Jordan valley, in Baker county and vicinity, for three years ; 
that I am well acquainted with the lands known as Oregon Central 
Military Wagon Road Company’s lands, and know the route that the 
road aforesaid is located upon said lands by the surveys of said com- 


ine of Oregon westward to White Horse, and that the only roads 
over said route have been made by persons traveling and thereby 
breaking said roads, and not by said company ; that no work ha 
been done by said ca al in the way of making any road, either by 
grading, working, bridging or otherwise, over said route between 


Said points. 
H. B. BELL. 


Subscribed and sworn to before me, this the 21st day 
of July, 1885. 
[x. 8.] THORNTON WILLIAMS, 
Notary Public, State of Oregon. 


A 
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13th Session Legislative Assemblij, State of Oregon. 
HOUSE CONCURRENT BESOLUTION, No. 14. 


To investigate the Wagon Road of ** Willamette Valley and Cascade Mountain Wagon 
Road Company,” and the “Oregon Central Mihtary Wagon Road Company’s ” 
road, and *‘ The Dalles Military Wagon Road Company’s”’ road. 

” Committes—I. D. Haines, A. R. Lyle and G. W. McHaley. 

STATE OF OREGON, 


County of Baker, ss. 


t 


I, Martin Chrisman, being duly sworn, depose and say that I am a 
resident of Baker county, Oregon, near Jordon valley, in said county, 
for seven years; that I am well aequainted with the lands known as 
Oregon Central Military Road lands in said county east of Owyhee 
river, and know the route that the road aforesaid is located upon said 
Jands by the views or surveys of said company; that I have traveled 
over said lands from Owyhee river to eastern part of State, and the 
said Oregon Central Military Wagon Road Company have never done 
any work on any road in Jordoh valley, grading, bridging, or 


otherwise, to my knowledge. ; 
MARTIN CHRISMAN, 
Subscribed and sworn to before me, this 21st day of 
July, 1885. 
[z.s] THORNTON WILLIAMS, 
Notary Public, State of Oregon. 


STATE OF OREGON, 
County of Grant, ss. 


Personally appeared before me, H. C. Jarrell, -County Clerk of 
Grant county, State of Oregon, Thomas Howe, and made oath that 
he and John Douglass expended abont nine thousand dollars ($9000) 
in cash to build the wagon road from the head of John Day’s river, 
in said Grant county, and State aforesaid; said wagon road is a part 
of the wagon road known as the Dalles Military road; that they, the 
said Thomas Howe and John Douglass constructed the same from the 
head of John Day’s river to a point on Snake river, opposite old Fort 
Boise, all of said part of said Dalles Military road lies in the coun- 
ties of Grant and Baker, State of Oregon; that no part of said road, 
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viz: between the head of John Day’s river and Snake river, was con- 
structed by the Dalles Military Road Company, or any sum of money 
paid by such company for that purpose, or by any other company, 
person or persons. 


THOMAS X HOWE. 


mark 
The above named Thomas Howe wade oath that the 
foregoing declaration by him subscribed, is true, 
before me. 
[z s] H. C. JARRELL, 
- County Clerk Grant county, Oregon. 


panera memento. 


13th Session Legislative Assembly, State of Oregon. 


HOUSE CONCURRENT RESOLUTION, No. 14 
To investigate the Wagon Road of ‘* Willamette Valley and Cascade Mountain Wagon 
Rond Company,” and the "Oregon Central Military Wagor Road Company's" 
road, and “The Dalles Military Wagon Road Company's’ road. 


Commitice~I D. Haines, A. R. Lyle and G W. McHaley. 
STATE OF OREGON, 
County ot Grant, ss. 


I, William R. Gradon, being duly sworn, depose and say that I 
am a resident of Grant county, in the State of Oregon, for one year; 


+ that I am well acquainted with the lands known as Willamette Val- 


Jey and Cascade Mountain Wagon Road Company, and know the 
route that the road aforesaid is located upon said lands by the plat of 
surveys of the United States; that I have traveled over said lands 
from where the 44th parallel of north latitude crosses Range 24 east 
of Willamette meridian, to the eastern boundary of Harney valley, 4 
distance of about eighty miles, and have carefully examined ‘said 
country and have never been able to discover the least trace of any 
road having been constructed by said wagon road company. 
: LLIAM R. GRADON. 
Subscribed and sworn to before me, this 24th day of 
October, 1885. 
[z. s] A. W. WATERS, 
Notary Public for Oregon. 


45 


13th Session Legislative Assembly, State of Oregon. 
HOUSE CONCURRENT RESOLUTION, No. 14. 


To investigate the Wagon Road of ‘ Willamette Valley and Cascade Mountain Wagon 
Road Company,” and the "Oregon Central Military Wagon Road Company’s ” 
road, and The Dalles Military Wagon Road Company's. ” road, 


Committee—I. D. Haines, A. R. Lyle and G. W, McHoley. 


STATE OF OREGON, 
County of Grant, 58. 


I, John S. Wilson, being duly sworn, depose and say that I am a 
resident of Oregon, in Grant county, for four years; that I am well 
acquainted with the lands known as the lands claimed by the W. V. 
& CO. M. W. R. Co., aud know the ronte that the road afoiesaid is lo- 
cated upon said lands by the plat of surveys of the United States; 
that I have traveled over said Jands from Prineville to Camp Harney, 
and from observation and inquiry have been unable to find any more 
than one-quarter of a mile of road bnilt by any one up to 1871, 


JOHN 8. WILSON. 


Subscribed and sworn to before me, this 27th day of 
October, 1885. 
[1.8] A. W. WATERS, 
Notary Publie for Oregov. 


13ih Session Legislative Assembly, State of Oregon. 


HOUSE CONCURRENT RESOLUTION, No. 14. 


To investigate the Wagon Road of * Willamette Valley und Cascade Mountam Wagon 
Road Company,” and the “Oregon Central Military Wagon Rond Company’s”’ 
road, and ‘* The Dalles Military Wagon Road Company’s ” road. 


Committee—I, D. Haines, A. R. Lyle and G. W. McHaley. 


STATE OF OREGON, 
County of Grant, ss. 


I, Seth Bower, being duly sworn, depose and say that I am a resi- 
lent of the State of Oregon, in Grant county, for one year; that I 
am well acquainted with the lands known as the lands claimed by the 
Willamette Valley and Cascade Mountain Wagon Road company, 
ad know the route that the road aforesaid is located upon said lands 
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by the plat of surveys of the United States; that I have traveled 
over said lands from the eastern to the western boundary of the Mal- 
henr Indian Reservation, and from personal observation and careful 
inquiry, have been unable to find or hear of any signs of any road 


having been bnilt by said road company. - 
SETH BOWER. 


Subseribed and sworn to before me, this 23d day of 
f October, 1885. 
[x. s.] ; A. W. WATERS, 
Notary Public for Oregon, 


_ 13th Session Legislative Assembly, State of Oregon. 


HOUSE CONCURRENT RESOLUTION, No. 14. 


To investigate the Wagon Road of * Willamette Valley and Cascade Mountain Wagon 
Road Company,” and the ’* Oregon Central Mihtary Wagon Road Company's” 
road, and “The Dalles Military Wagon Road Company’s ” road. 


Conmitiee—I. D. Haines, A. R. Lyle and G. W. M Haley. 


STATE OF OREGON, 


County of Grant, ss. | 
I, E. E. Abbott, being duly sworn, depose and say that I amal 


resident of the State of Oregon, in Grant county. for — years ; that! 
I am well acquainted with the lands known as the lands claimed by! 
the Willamette Valley aud Cascade Mountain Wagon Road Company. 
and know the route that the road aforesaid is located upor sad 
lands by the p of surveys of the United States ; that I have wav. 
eled over said lands from Prineville to Harney City, and trom per. 
sonal observation and inquiry have failed to find the least trace what 
ever of any road having been built by the said wagon road company,’ 
and by inquiry of the oldest settlers I am unable to find any person 
who has seen any trate whatever of any road. 
E. E. ABBOTT. 


Subscribed and sworn to before me, this 25th day cot 
: October, 1885. 
[z.s] A. W. WATERS, 
Notary Public for Oregon. 
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13th Session Legislative Assembly, State of Oregon. 


HOUSE GONCURRENT RESOLUTION, No. 14. 


To investigate the Wagon Road of ‘‘ Willamette Valley and Cascade Mountain Wagon 
Road Company,” and the “Oregon Central Military Wagon Road Company's ” 
road, and “ The Dalles Military Wagon Road Cowpany’s * road. 


` Commitlee—I. D. Haines, A. R, Lyle and G. W. McHaley. 


STATE OF OREGON, 
County of Grant, ss. 


I. T. J. Howard, being duly sworn, depose and say that I am a res- 
ident of the State of Oregon, in Grant county, for one year; that I 
am well acquainted with the lands known as the Willamette Valley 
and Cascade Mountain Wagon Road Company’s land, and know the 
route that the road aforesaid is located upon said lands by the plat of ‘ 
surveys of the United States; that I have traveled over said lands 
from the Cascade mountains to Camp Harney, on the line of said | 
proposed road, and from careful observation and inquiry, find that , 
the said road company built no road whatever from the gaid Cascade 
mountains to Camp Harney; that I have been freqnently over dif- 


ferent portions of said route before I became a permanent citizen of 
said Grant county. ` 


Er a ie 


T. J. HOWARD. ; 
5 Subscribed and sworn to before me, this 23d day of = 
October, 1885. 
fu. 8.] A. W. WATERS, 
Notary Public for Oregon. 


3th Session Legistative Assembly, State of Oregon. 


HOUSE CONCURRENT RESOLUTION, No. 14. 


see 


To investigate the Wagon Road of ‘Willamette Valley and Cascade Mountain Wagon 
Road Company,” and the ‘Oregon Central Mihtary Wagon Road Company’s”’ 
road, and ‘‘The Dalles Military Wagon Road Company’s’”’ road. 


Commutee~I, D. Haines, A. R. Lyle and G. W. McHaley. 


STATE OF OREGON, 
County of Grant, s8. 


~ 


I 


T, R. F. Claypool, being duly sworn, depose and say that I am a 
tsident of Oregon, in Grant and Wasco counties, for eight years; 
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that I am well acquainted with the lands known as lands claimed by 
the Willamette Valley and Cascade Mountain Wagon Road Com- 
pany, and know the route that the road aforesaid is located upon said 
lands by the plat of surveys of the United States; that I have traveled 
over said lands from Prineville to Camp Harney, and have fie. 
pen traveled over the route over which said W. Y. & C. M. W, 

. Co, contracted to construct a wagon road. and have never seen any 


trace whatever of any road having been constructed by said company, 
; R. F, CLAYPOOL. 


Subseribed and sworn to before me, this 15th day of 


September, 1885. 
[z.s] A. W. WATERS, 
Notary Public, Oregon. 


ee 


I3th Session Legislative Assembly, State of Oregon. 


HOUSE CONCURRENT RESOLUTION, No. 14. 


To investigate the Wagon Road of “ Willamette Valley and Cascade Mountain Wagon 
Road Company,” and the ‘Oregon Gentral Mblitary Wagon Road Company's” 


road, and * The Dalles Military Wagon Road Company’s ** road. 
Gommitiee—I, D. Haines, A, R, Lyle and G. W. MeHaley. 


STATE OF OREGON, 
Connty of Grant, ss. 


I, T. A. McKinnon, being duly sworn, depose and say that I amı 
resident of Oregon. in Grant county, for two years; that I am wel 
acquainted with the lands known as the lands claimed by the Wil 
lamette Valley and Cascade Mountain Wagon Road Company, and 
know the route that the road aforesaid is located upon said lands by 
the plat of surveys of the United States across the Malheur India 
Reservation; that I have traveléd over said lands from the westem 
line of said reservation to the eastern portion of Harney valley, a dit 
tance of 40 miles, and have carefully examined said country, am 
have never been able to discover the least trace of any road havi 


been constructed by said Wagon Road Company. 
T, A. McKINNON. 


Subscribed and sworn to this 16th day of September, 


1885. 
(x. 8] A. W. WATERS, 
Notary Public. 
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I3th Session Legislative Assembly, State of Oregon. 


HOUSE CONCURBENT RESOLUTION, No. 14, 


To investigate the Wagon Road of “ Willamette Valley and Cascade Mountain Wagon 
Road Company,” and the Oregon Central Ahhtary Wagon Road Company’s” 
road, and ‘The Dalles Military Wagon Road Company’s” rosd, 


Committee—I. D. Haines, A. R. Lyle and G. W. MWeHaley. 
STATE OF OREGON, 
County of Grant, ss. 


I, J. W. Fuqua, being dply sworn, depose and say that I am a res- 
ident of Harney valley, in*Grant county, for one year; that I am 
well acquainted with the Jands claimed by the Willamette Valley and 
Cascade Mountairi Wagon’ Road company, and know the route that. 
the road aforesaid is located upon said lands by the plat of surveys 
of the United States; that I have traveled over said lands trom 
Prineville to Camp Harney, and have never been able to discover a 
single trace of any wagon road made by the said W. V. & C. M. W. 
R. company; that to my own knowledge the said road company never 
constructed any road from Prineville to Camp Harney, a distance of 
about one hundred and sixty miles. 

J. W. FUQUA. 


Subscribed and sworn to before me, this 17th day of 
August, 1885. 
f A. W. WATERS, 


[e 8.] 
Notary Public for Oregon. 


STATE OF OREGON, 
County of Marion, ss. 


I, Frank McBean, first being duly sworn, depose and say: I am 
sgnainted with the ronte over which the rMamette Valley and 
Cascade Wagon Road should be constructed, and have been sọ ac- 
quainted with it since 1870; that I was present when the Directors 
of the Willamette Valley and Cascade Mountain Wagon Road Com- 
pany accepted the road; that said Directors could not get over said 
toute by reason of there being no road over same; that this was in 
1871 or 1872, and there has ae no road built over said route by 
wid company since ; that I ‘resided at Camp Harney at said time, 
ad continued to reside in the Harney valley up to 1882 ; that over 
Y 


+ 


au 


tim 


fa 


a good pona of said route ‘throngh said country there never was 


any roa 
built and constracted by emigrants and citizens and soldiers, except 


” ‘Po investigate the Wagon Road of * Willamette Valley and Cascade Mountain Wagon 
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at all, and all the roads on other portions of same are roads 


a road built by the soldiers, known as the Stein wagon road, from 


Prineville into Harney valley, claimed by said company to be part of 
their road, but said company did nut build said road, nor have they 
repaired same, but the same was made by the troops for the purpose 


of hauling supplies to Camp Harney in 1871. 
ene Ore FRANK McBEAN. 


Subscribed and sworn to before me, this — day of 


November, 1885. 
[e s] L D. HAINES, 


Commissioner. 


L3th Session Legislative Assembly, State of Oregon. 
HOUSE CONCURRENT RESOLUTION, No. 14, 


Koad Company,” and the ‘Oregon Central Miltary Wagon Road Company's" 
road, and * The Dalles Military Wagon Road Company’s’’ road. 


Commiitee—I, D. Haines, A. R. Lyle and G, W. MeHaley. 


STATE OF OREGON, 


County of Grant, ss. 


I, Joseph P. Rector, being duly sworn, depose and say that I am a 
resident of Oregon, in Grant county, for six years; that I am well 
acquainted with the lands known as the lands claimed by the Willam 
ette Valley and Cascade Mountain Wagon Road company, and know 
the route that the road aforesaid is located upon said lands by the 
surveys of the United States; that I have traveled over said land 
from the western line of the Malheur Indian Reservation, to near the 
eastern boundary of the State, and by personal observation and care 
ful inquiry, I am satisfied that the said road company never built any 


road whatever, on the said Indian reservation. 
JOS. P. RECTOR. 


Subscribed and sworn to before me, this 10th day of 


November, 1885. 
[x s] ; A. W. WATERS, 
Notary Public for Oregon. 
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13th Session Legislative Assembly, State of Oregon. 
HOUSE CONCURRENT RESOLUTION, No. 14. 


To investigate the Wagon Road of “ Willamette Valley and Cascade Mountain Wagon 
Road Company,” and the ‘Oregon Central Mihtary Wagon Road Company's” 
road, and ‘* The Dalles Miltary Wagon Road Company’s”” road. 


Gommittee—I. D, Haines, A. R. Lyle and G. W. McHaley. 
STATE OF OREGON, 
County of Grant, ss. 


I, T. J. Morrison, being duly sworn, depose and say that I am~a 
resident of Oregon, in county, for 25 years. That I am well 
acquainted with the Jands’ known as the lands claimed by the Willam- 
ette Valley and Cascade Mountain Wagon Road Company, and know 
the route that the road aforesaid is located upon said lands by the 
surveys of the United States. That I have traveled over said lands 
from Albany, Linn county, Oregon, to Camp Harney, Grant county, 
and from personal observation and careful inquiry, have been unable 
to see or hear of the least trace of any wagon road made by said 


company from Prineville, Crook county, to Camp Harney, Grant 
county. 


x 


T. J. MORRISON, 
,  Subseribed and sworn to before me this 9th day of 
November, 1885. 


[u. s] _ A. W. WATERS, = 
Notary Public for Oregon. 


~- 
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13ih Session Legislative Assembly, State of Oregon. 
HOUSE CONCURRENT RESOLUTION, No. 14. 


To investigate the Wagon Road of t Willamette Valley and Cascade Mountain Wagon 
Road Company,” and the ‘Oregon Central Mihtary Wagon Road Company’s ”' 
road, and ** The Dalles Military Wagon Road Company’s”’ road. 


Commitlee—I. D Haines, A. R. Lyle and &. W. McHaley. 


STATE OF OREGON, 
County of Grant ss. 


3 


I, W. L. Edelman, being duly sworn, depose and say that I am a 
resident of Oregon, in .......- county, for 28 years; that [am well 
acquainted with the lands known as the lands claimed by the Wil- 
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lamette Valley and Cascade Mountain Wagon Road Company, and 
know the route that the road aforesaid is located upon said lands by 
the surveys of the United States; that I have traveled over said lands 
from Albany, Oregon, to the eastern boundary of the Malheur Indian 
Reservation, and from careful inguiry and personal observation, I have 
been unable to hear of or see any trace whatever of any road made by 
said road company from-Prineville to the eastern line of said Indian 
Reservation. 
. ° W. L. EDELMAN, 
Subscribed and sworn to before me, this 9th day of 
November, 1885., : 
[u. s] A. W. WATERS, 
l Notary Public. 


ns 


13th Session Legislative Assembly, Stute of Oregon. 
HOUSE CONCURRENT RESOLUTION, No. 14. 


To investigate the Wagon Road of “Willamette Valley and Cascade’ Mountain Wagon 
Road Company,” and the “Oregon Central Miltary Wagon Road Company’s” 
road, and ‘*The Dalles Military Wagon Road Company’s”’ road. 


Committee—I. D. Haines, A. R. Lyle and G. W. McHaley. 


STATE OF OREGON, 
County of Grant, ss. 


I, J. M. Hutchings, being duly sworn, depose and say that I ama 
resident of Oregon, in county, for years; that I am 
well acquainted with the lands known as the lands claimed by the W. 
V. & C. M. W. R. Company, and know the route that the road afore- 
said is located upon said lands by the surveys of the United States; 
that I have traveled over said lands from Albany, Oregon, to the 
eastern portion of the Mulheur Indian Reservation, and from careful 
inquiry and personal observation, I have been unable to see or learn 
of the least trace of any road made by said road company from 
Prineville to the eastern boundary of said reservation. 

J. M. HUTCHINGS. 
Subscribed and sworn to before me, this 9th day of 
November, 1885. 
[x 8. A. W. WATERS, 
Notary Public. 
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L3th Session Legislative Assembly, State of Oregon, 


a 


HOUSE CONCURRENT RESOLUTION, No. 14. 


To investigate the Wagon Road of ‘‘ Willamette Valley and Cascade Mountain Wagon 
Road Company,” snd the * Oregon Central Military Wagon Road Company’s” 
road, and The Dalles Military Wagon Road Company's” road. $ 


Commiitee—I. D, Haines, A. R. Lyle and G. W. McHaley. 


STATE OF OREGON, l 
County of Grant, ss, 


I, ©. A. Morrison, being duly sworn, depose and say that Tama 
resident of Oregon in Grant county for five years; that I am well 
acquainted with the lands known as the lands claimed by the Will- 
amette Valley and Cascade Mountain Wagon Road Company, and 
know the route that the road aforesaid is located upon said lands 
by the surveys of the United States, That Ihave traveled over said 
lands from Prineville, Crook county, to Camp Harney, in Grant county, 
and from careful inquiry and personal observation I have been un- 
able to hear of or see the least trace of any wagon road having been 
made by said wagon read company anywhere between Prineville to 


O. A. MORRISON.. 


Camp Harney. `- 
; 
Subscribed and sworn to before me, this Tth day of ~ 
November, 1885. 
[t. s] A. W. WATERS, 
Notary Public for Oregon. 


13th Session Legislative Assembly, State of Oregon. 


HOUSE CONCURRENT RESOLUTION, Nor 14. 
To inveshgate the Wagon Road of ‘* Willamette Valley and Cascade Mountain Wagon 
Road Company,” and the ‘‘Oregon Central Military Wagon Road Company’s ” 

} road, and “The Dalles Military Wagon Road Company's” road. 


Commitlee—I D. Haines, A B. Lyle and G. W McHaley. 
STATE OF OREGON, 
s County of Grant, ss. 


I, W. W. Jones, being duly sworn, depose and say that I ama 
resident of ‘Oregon, in ——— county, for 10 years; that I am well 


ae 
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acquainted with the lands known as the lands claimed by the Wil- 
lamette Valley and Cascade Mountain Wagon Road Company, and 
know the route that the road aforesaid is located upon said lands by 
the surveys of the United States; that I have traveled over said lands 
from Prineville, in Crook county, to the eastern boundary of the 
State of Oregon, and'am of opinion that said company never built 
any wagon road from Prineville te the eastern portion of the State, 
as specified in the Act of Congress granting lands for that purpose; 
that I have made alae of old settlers and from such inguiry and 
personal observation I make this affidavit. 

W. W. JONES. 


Subscribed and sworn to before me, this 7th day of 
November, 1885, 
[ues] A. W. WATERS, 


Notary Publie for Oregon. 


L3th Session Legislutive Assembly, State of Oregon. 


HOUSE CONCURRENT RESOLUTION, No: T4: 


To mvestigate the Wagon Road of ‘* Willamette Valiey and Cascade Mountain Wagon 
Road Company, and the ’ Oregon Central Miltary Wagon Road Company’s” 
road, and “The Dalles Miltary Wagon Road Company’s * road. 


Commitiee—I, D. Haines, A. R. Lyle and G. W. McHaley. 


STATE OF OREGON, ~ 
County of Grant, ss. 


I, Joseph A. Wright. being duly sworn, depose and say that I am 
a resident of Oregon, in Grant county, for three years; that I am 
well acquainted with the Iands known as the lands claimed by the 
Willamette Valley and Caseade Mountain Wagon Road Company, 
and know the route that the road aforesaid fs located upon said lands 
by the surveys of the United States; that I have traveled over said 
lands from Prineville, Grook county, to the eastern line of the Mal- 
heur Indian Reservation, and from careful inquiry and.personal ob- 
servation, I have been unable to find or hear of any road whatever 
having been constructed by said wagon road company from Prineville 
to the eastern line of the suid reservation or any part of said distance, 

JOSEPH A. WRIGHT. 
Subseribed and sworn to before me, this Sth day of 

November, 1885. 

[x.s] A. W. WATERS, 

` _ Notary Public for Oregon. 
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13th Session Legislative Assembly, State of Oregon. 
HOUSE CONCURRENT RESOLUTION, No. 14. 


To investigate the Wagon Road of ‘* Willamette Valley and Cascade Mountain Wagon 
Road Company,” and the ‘‘Oregon Central Mihtary Wagon Road Company’s ” 
road, and.'*The Dalles Military Wagon Road Company’s ™ road. 


Commitiee—I, D. Haines, A. R. Lyle and G W. McHaley. 


STATE OF OREGON, 
* County of Grant, ss. 


I, O. Farrou, being duly sworn. depose and say that I am a resi- 
dent of Oregon, in Grant county, for four years, That I am well 
acquainted with the lands known as the lands claimed by the Wil- 
lamette Valley and Cascade Mountain Wagon Road Company, and 
know the ronte that the road aforesaid is located upon said lands by 
the surveys of the United States. That I have traveled over said 
lands from Prineville, Crook county, to Harney City, and know from 
persoual observation and careful inquiry that no road whatever was 
made by said road company; from where range 24 crosses the 44th 
parallel, of north latitude to Camp Harney. the said road company 


constructed no road. 
QO. FARROU. 
Subscribed and sworn to before me, this 5th day of 
November, 1885. 
[u s] A. W. WATERS, 
~ Notary Publie for Oregon. 
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HOUSE CONCURRENT RESOLUTION, Now 14. 
To investigate the Wagon Road of “ Willamette Valley and Cascade Mountain Wagon 
Road Company,” and the ‘Oregon Central Military Wagon Road Company’s ” 
road, and *' The Dalles Military Wagon Road Company's” road, 
Committee—I. D, Haines, A. R. Lyle and G. W, McHaley, 
STATE OF OREGON, ; 5 
; County of Baker, ss. i 


I, L. S. Zumwalt, being duly sworn, depose and say that I am a 
resident of Oregon for forty years; that I am well acquainted with 


fe matin ae 
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the lands known as the lands claimed by the Willamette Valley and 
Cascade Mountain Wagon Road Company, and know the route that 
the road aforesaid is located upon said lands by the surveys of the 
United States; that I have traveled over said lands from Albany, Qr- 
egon,-to Camp Harney, in Grant county, and from careful inquiry 
and personal observation, I have been unable to see or hear of the 
least trace of any road having been made by said road company from 


Prineville to Camp Harney. 
L. S. ZUMWALT. 


Subscribed and sworn to before me, this 6th day of 
November, 1885. 
[x. s] A. W. WATERS, 
Notary Pabhe for Oregon, 


13th Session Legislative Assembly, State of Oregon. 


HOUSE CONCURRENT RESOLUTION, No.1d 


To investigate the Wagon Road of ** Willamette Valley und Cascade Mountain Wagon 
Road Compiny,” and the ‘‘Oregon Central Miltary Wagen Road Company's” 
road, and *' The Dalles Military Wagon Road Company’s”’ road. 


Committee—I, D. Homes, A. R. Lyle and G. W. McHaley. 


STATE OF OREGON, = 
County of Grant, ss. 


I, Abraham Rizer, being duly sworn, depose and say that I am a 
resident of Oregon, in county, for thirty-three years ; that I 
‘am well acquainted with the lands known as the lands claimed by the 
Willamette Valley and Cascade Mountain Wagon Road Company, 
and know the route that the road aforesaid is located upon said lands 
by the surveys of the United States ; that I have traveled over said 
lands from Albany, Oregon, to Camp Harney, in Grant county, and 
from careful inquiry and personal observation I know that said road 


company never made any road from Prineville to Camp Harney. 
ABRAM RIZER. 


Subscribed and sworn to before me this Yth day of 
` November, 1885. i 
[r s.] A. W. WATERS, 
s Notary Public. 
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HOUSE CONCURRENT RESOLUTION, No. 14. 


To investigate the Wagon Road of ‘“ Willamette Valley and Cascade Mountman Wagon 
Road Company,” and the ‘Oregon Central Military Wagon Road Company’s ” 
road, and “Fhe Dalles Military Wagon Road Company’s ” road. 


Committee—I D. Haines, A, R. Lyle and G, W. McHaley. 


STATE OF OREGON, 
County of Grant, ss. 


I. U. S. G. Thompson, being duly sworn, depose and say that I am 
a resident of Oregon, in Grant county, for one year; that I am well 
acquainted with the lands known as the lands claimed by the W. V. 
& 0. M. W. R. Co., and know the route that the road aforesaid is 
located upon said lands by the surveys of the United States; that I 
have traveled over said Jands from the Cascade Mountains to the 
eastern portion of Harney Valley, and from personal observation and 
eareful inquiry I have been unable to find any road whatever, built 
by said road company. 
: U. S. G. THOMPSON. 


Subscribed and sworn to before me, this 27th day of 
October, 1885. sil l 
[e s.] A. W. WATERS, = 
Notary Public for Oregon. 


13th Session Legislative Assembly, State of Oregon. 
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HOUSE CONCURRENT RESOLUTION, No. 14. 


p 


Commitlee—I D. Hames, A. R. Lyle and Q. W. McHaley. 


STATE, OF OREGON, 
County of Grant, ss. ~ = 


I, Samnel King, being duly sworn, depose and say that I am a 
resident of Oregon in Grant county for one year; That I am well ac- 
quainted with the lands known as the lands claimed by the W. V. & 

8 


« 
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C. M. W. R. Co., and know the route that the road aforesaid is 
Jocated upon said Jands by the surveys of the United States; that I 
traveled over said lands from the western to the eastern portion of the 
Malheur Indian Reservation, and from personal observation and care- 
ful inquiry I have been unable to find the least trace of any road 
having been built by thé said road company, nor have I found any per- 
son who has seen any signs whatever of any work having been done 

by said company on said Indian Reservation. 

4 SAMUEL KING. 

Subscribed and sworn to before me, this 28th day of 
October, 1885. | 
[u. s.| A. W. WATERS, | 
Notary Publie for Oregon. 


Ith Session Legislative Assembly, State of Oregon. 


HOUSE GONCURRENT RESOLUTION, No. 14. 


To investigite the Wagon Road of “ Willamette Valley and Cascade Mountain Wagon 
Rond Company,” and the ‘Oregon Central Miltary Wagen Road Company's” 
road, and ‘‘ The Dalles Military Wagon Road Company's” road, 


Commiltee—I. D. Haines, A. R. Lyie and G. W, MeHaley. 
STATE OF OREGON, 


County of Grant, ss. 


I, T. M. Post, being duly sworn, depuse and say that I am a resi- 
dent of Oregon, in Grant county, for three years. That I am well 
acquainted with the lands known as the lands claimed by the Wil- 
lamette Yalley and Caseade Mountain Wagon Road Company, and 
know the route that the road aforesaid is located upon said lands by 
the surveys of the United States. That I have traveled over said 
lands from Prineville, Crook county, to the eastern line of the Mal- 
heur Indian Reservation, and from careful inquiry and personal ob 
servation, I have been unable to find or hear of any road whatever 
having been built by said wagon road company. 

` T. M. POST. 
Subscribed and sworn to, before me, this 5th day of 
November, 1885. 
[x. s] i A. W. WATERS, 
Notary Public for Oregon. 


JOINT MEMORIAL NO. 6. 


To the Honorable, the Senate and House of Representatives of the 
United States of America, in Congress Assembled: 


We, yvur memorialists, the Legislative Assembly of the State of 
Oregon, respectfully show that, whereas, by an Act of Congress, ap- 
proved July 2, 1864, certain lands were granted to the State of Ore- 

en, to aid in the construction of a Military Wagon Road from 

ugene City to the eastern boundary of the State; and by an Act of 
Congress, approved July 5, 1866, other certain lands were granted to 
the State of Oregon, to aid in the construction of a Military Wagon 
Road from Albany. by the way of Canyon City, to the eastern 
boundary of the State; and by an Act of Congress, approved Feb- 
mary 2%, 1867, other certain lands were granted to the State of Ore- 
on, to aid in the construction of a Military Wagon Road from 
Dalles City, by way of Camp Watson, Canyon City and Mormon, or 
Humbolt Basin, to a point on Snake river, opposite Fort Boise; and 

Wauureas, By several Acts of the Legislative Assembly of the 
State of Oregon, provision was made for the transfer of said grants 
respectively, to certain private corporations organized within suid 
State, upon certain conditions of benefit to said State of Oregon and 
its inhabitants, to be performed by said corporations respectively; and 

WHEREAS, By an Act of Congress, approved June 18, 1874, pro- 
vision was made for the issuing of patents for said lands by the 
United States, directly to said corporations, upon proof of their com- 

liance with the conditions imposed upon them, by the Acts of the 
oine Assembly of the State of Oregon, as aforesaid; and” * 

Wuerwas, Tt appears to us, your memorialists, from the report of 
the CommiSsioners heretofore appointed to iuvestigate said wagon 
vad, and aftidavits herewith presented, that said corporations have in 
190 Manner complied with said conditions, but on the contrary thereof 
aye failed, neglected and refused to build or repair any roads along 
he routes ovér which they should have constructed them, in accord- 
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ance with the intent and meaning of the Acts of Congress and of the 
Legislative Assembly of the State of Oregon aforesaid ; and, 

‘Wuereas, By means of false and fraudulent representations, dnd 
evidence of such compliance, said corporations have already obtained 
and are obtaining patents and lists for large portions of said land, 
and by means of similar false and fraudulent evidence, are about to 
obtain patents and lists for other large amounts of said lands, and 
under a claim of privilege and right of selection of lien lands within 
six miles limits on either side of the route of said patented roads, are 
witholding other large amounts of land in fraud of the government 
and to the great detriment and injury of the State of Oregon and its 
inhabitants, 

Your memorialists therefore pray that the grants of lands hereto. 
fore granted by the Acts of Cougress aforesaid be, so far as the same 
is not heretofore patented or listed, by Act of Congress abolished, 
vacated and annulled and considered lapsed, and also all grants 
rights and privileges of selecting lien lands within six wiles limits 
or other limits on each side of such granted lands be abolished, va. 
cated and annulled and considered lapsed by an Act of Congress: 
and in ease patents have already issued by the United States for all 
or any part of said lands te said corporations, that your honorable 
body authorize suits to be instituted in the courts of the United 
States to vacate said grants and annul said lists and patents so issued, 
except where lands have beeu acquired in good faith, for that through 
the fand of said corporatious in uot building said roads there is no 
consideration for said grants, and the lists and patents have been ob- 
tained under representations which are not true. 

And your memoriulists will ever pray, ete. 
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